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THE SECURE BORDER INITIATIVE: 
SBINET THREE YEARS LATER 


Thursday, September 17, 2009 

U.S. House of Representatives, 

Subcommittee on Border, Maritime, 

AND Global Counterterrorism, 
Committee on Homeland Security, 

Washington, D.C. 

The subcommittee met, pursuant to call, at 10:10 a.m., in Room 
311, Cannon House Office Building, Hon. Loretta Sanchez [chair- 
woman of the subcommittee] presiding. 

Present: Representatives Sanchez, Thompson, Jackson Lee, 
Cuellar, Kirkpatrick, Pascrell, Green, Souder, McCaul, Bilirakis, 
Rogers, and Miller. 

Also present: Representative Carney. 

Ms. Sanchez. [Presiding.] Good morning. The subcommittee will 
come to order. The subcommittee is meeting today to receive testi- 
mony on the Secure Border Initiative, SBInet, 3 years later. I 
would like to at this point ask unanimous consent that Mr. Carney, 
a member of the full committee be permitted to sit and question 
the witnesses at today’s hearing. Hearing no objection. 

Good morning. Today’s — hello. Chief — today’s hearing will fur- 
ther examine the Department of Homeland Security’s Secure Bor- 
der Initiative, physical infrastructure fencing as well as the virtual 
fence known as SBInet. 

Thank you to our witnesses for being here today, many of you 
have been before us before and, in particular, Mr. Stana, thank you 
for your continued frank and honest assessment of what is hap- 
pening out there on this initiative. 

The witnesses’ testimony and responses to our questions are crit- 
ical parts of the oversight this subcommittee continues to conduct 
on the Secure Border Initiative and SBInet. In fact, many of the 
members of this committee have had an opportunity once or twice 
now to go over and take a look not only at the physical fence in 
different portions, but also at the virtual fence and what is going 
on with SBInet. 

Given that the Boeing SBInet contract is expiring soon, I think 
that this is a good opportunity for us to catch our breath and see 
what is going on and see whether we have any movement on this 
program or if there is a lack of progress in the program. 

And I am particular concerned by SBInet program’s ongoing 
struggle with transparency and what I see as a pattern of delayed 
planned development. For instance, in May of 2008, I had the op- 
portunity, along with many members of the subcommittee, to travel 
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to the Tucson sector and to review SBInet’s Project 28 and to hear 
about the beginning stages of AJO-1 and TUCSON-1. I think the 
chief accompanied us on that. 

I was assured that these new projects could be fully operational 
and able to be accepted by the Department of Homeland Security 
by the end of 2008, and I am extremely disappointed that the new 
deadlines estimate that TUCSON-1 will be December 2009 and 
that AJO-1 will be ready in June of 2010. 

Based on my past experience with the missing of deadlines on 
this project, I have a real hesitancy to believe that these deadlines 
are even going to be met, these new ones. 

In the last series of hearings on this topic the subcommittee was 
given hard dates and assurances that deadlines for specific SBInet 
projects would be met by Boeing, and yet weeks later, they were 
pushed back. SBI’s full deployment along the southwest border, 
now estimated by Boeing and CBP to occur in 2016, will be 7 years 
after the original contract end date of 2009. 

This situation is incredibly troubling since in the meantime, our 
Border Patrol agents continue to use older and less capable tech- 
nology. We have maintenance issues, and more importantly, there 
is more danger to our Border Patrol as time moves on. 

Further, as a member of the Congress who is very concerned 
about fiscal responsibility, it is hard for me to believe that DHS 
would award a contract of $1.1 billion over 3 years, and continue 
to award task orders without viable results. 

Moving to the other half of the Secure Border Initiative, the 
physical border fence, it has also risen in cost. What used to cost 
us $3.5 million a mile is now at $6.5 million a mile, and vehicle 
fencing has gone from $1 million to $1.8 million per mile. 

And that is sort of unbelievable, considering that construction 
costs because, you know, we haven’t been building — construction 
has been in the dumps — how we could really justify that the cost 
of fencing, the vehicle and the pedestrian fencing, is going up so 
much. 

According to program dates there have been about 3,300 
breaches in the fence and it costs us about $1,300 every time that 
we have to repair them. And that being said we have yet to see 
whether or not this fencing has increased border security and has 
justified its cost. I mean, I am still waiting to really see that, and 
I know that about a year or two ago. Chief, you and I had a discus- 
sion about what is it really going to take to do this. 

And we were trying to figure out what the metrics would be, so 
I am interested to see what you think the metrics are and how you 
can justify whether these systems are working for us. So I look for- 
ward to your testimony and to the responses to the many questions 
that I have. And I know that you can see from the interest here 
that we all have so many questions. 

I will now let my ranking member, Mr. Sender from Indiana, for 
his opening statement, who is also, I know, very concerned about 
this issue. 

Mr. SouDER. Thank you. Madam Chair. Securing our borders, 
closing vulnerabilities and gaining operational control: this is what 
was promised to Congress and to the American people when 
SBInet was announced 4 years and 9-1/2 months ago. 
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It is hard to be optimistic when we sit here today and have par- 
tial technology deployed along just 23 miles of the southwest bor- 
der and a few northern border pilot sites set to begin in the next 
month or two. 

Over $1 billion has been allocated for SBInet, but it seems that 
very little progress has been made. It has been very slow. I think 
it is important to note for the past 3 years we have been asking 
for a timeline for SBInet deployment and lifecycle costs, but they 
have yet to be provided. 

Similarly, there is no picture of the performance metrics and pa- 
rameters used to judge the success of this program. It is hard to 
have Congress accurately review and conduct oversight over this 
initiative without these key pieces of data. 

Do not take this criticism as a lack of my support for the project 
and the larger goal of securing our borders. I think it needs to be 
a top priority for DHS and the administration. Now is not the time 
to waver in this commitment. To that end, I need to raise a concern 
that I have with the number of miles considered to be under oper- 
ational or effective control. 

According to the CBP documentation, as of October 2008 there 
are 625 miles of the southwest border considered to be under effec- 
tive control. According to the fiscal year 2010 budget justification, 
by the end of 2009 there should be 815 miles under effective con- 
trol. 

If these estimates are correct we will have gained 190 miles in 
a little over a year. This is good news, and I think it can be attrib- 
uted to the additional staffing and the construction of 630 miles of 
tactical infrastructure, fencing and vehicle barriers. 

The budget justification goes on to say that zero additional miles 
outside of the 815 are expected to be under effective control in 
2010. How is it possible that the Border Patrol could come to this 
conclusion? What is expected to happen with SBInet in the next 
year? Are more personnel or fencing or the National Guard nec- 
essary? CBP needs to address these concerns at today’s hearing. 

On Monday, U.S. law enforcement conducted an anti-terror oper- 
ation in New York City. According to intelligence officials, all indi- 
cations pointed to the need to intervene and prevent further plot- 
ting and coordination. 

While few details are known at this time as the investigation is 
ongoing, I think it is a poignant reminder that 8 years after Sep- 
tember 11 terrorist attack, we are still a country at risk. We must 
remain vigilant and aggressive in securing our country from at- 
tacks. 

Securing our borders, closing vulnerabilities and gaining oper- 
ational control are essential for bolstering the security of our na- 
tion. The SBInet program should be a cornerstone building block 
of this effort. 

I would like to add on a personal note that I was down on the 
southwest border for about a week, just short of a week, traveling 
from San Ysidro over to Nogales. I visited the TUCSON-1 area 
again, saw the towers working and on every side of me different 
people were being intercepted. I also saw the physical fencing; we 
went to about probably six different stops along the border. 
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We have breaches in the old fencing. We do not have breaches 
in the new fencing. Also the soil in different areas have changed 
cost estimates and difficulty. They are continuing to adjust even in 
the areas where we have had the breaches. 

For example, one of the debates is can you put barbed wire on? 
The one kind of fencing in California that they are cutting through, 
where it is very expensive, which is what has been in the news 
media, can be addressed by trying to block them from getting to 
the fence, which is what they are now experimenting with. 

The physical fence does not secure the border. The physical fence 
stops vehicles. It stops larger groups. It slows people down so that 
as we move the technology behind it we can move people in behind 
if it is in a mountainous area, they can catch them as they move 
to the road. 

If it is in a flat area the rate of speed that they are coming across 
is slowed significantly down, and it is the combination, then, with 
enough agents, and we have been plussing up the Border Patrol 
with which to go get the different groups then to get them to dif- 
ferent places. 

And we have to see how we are going to increase this because, 
quite frankly, I doubt if an immigration bill is going to be able to 
move through this Congress until we have increased the number 
of miles that are currently projected, secured under effective con- 
trol, because any kind of major immigration reform will lead to ad- 
ditional pressures on the border unless we have a higher percent 
under effective control. I yield back. 

Ms. Sanchez. I thank the ranking member, and the Chair now 
recognizes the chairman of the full committee, the gentleman from 
Mississippi, Mr. Thompson, for an opening statement. 

Mr. Thompson. Thank you. Madam Chairman, and I welcome 
our witnesses to this hearing today. Today’s hearing on the Secure 
Border Initiative comes at a very important time as next week 
marks an anniversary of sorts for the Department of Homeland Se- 
curity. 

On September 21st, 2006, DHS awarded a contract to Boeing to 
help secure our nation’s borders. At that time we were told that 
Boeing would be integrating existing off-the-shelf technology to cre- 
ate a virtual fence along the borders known as SBInet. It was sup- 
posed to be a relatively easy project. 

Instead, the Government Accountability Office has repeatedly 
raised concern about SBInet, including poor planning, insufficient 
testing, inadequate government oversight and a failure to set and 
achieve project goals. Today, after spending nearly a billion dollars 
on the program we are still waiting for an effective technological 
tool to secure America’s borders. 

DHS and Boeing have had 3 years to show they can secure the 
borders with technology. It is my understanding that they have at 
least one more year to do so if the department renews Boeing’s 
SBInet contract for an additional year as expected, which I under- 
stand has already been executed. 

It is time to deliver some tangible results to the American people 
and to Congress. I would like to know how DHS is going to ensure 
that when Boeing delivers the next phase of SBInet to the govern- 
ment early next year, taxpayers get their money’s worth. 
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Clearly, this administration has inherited a serious challenge 
and has some difficult choices ahead. DHS either needs to get 
SBInet right or find an alternative technology solution that will do 
the job. Along with technology, DHS has committed significant re- 
sources in recent years to constructing physical fencing along the 
southwest border. 

While there are currently over 600 miles of fence and barriers, 
according to GAO the department has not systematically evaluated 
the effectiveness of these barriers. At a price tag of roughly $2.4 
billion and a potential lifecycle cost of $6.5 billion, GAO’s finding 
is extremely troubling. 

Looking ahead, both DHS and Boeing have considerable ground 
to cover when it comes to deploying effective, efficient border secu- 
rity technology and infrastructure, I am hopeful this administra- 
tion can address many of the problems that have plagued this pro- 
gram and previous border security technology efforts. 

The witnesses can be assured that this committee will continue 
to monitor the Secure Border Initiative closely. I would like to 
thank Chairwoman Sanchez for all her work continuing her over- 
sight on this important topic. I would also like to thank the wit- 
nesses for being here today, and I also look forward to their testi- 
mony. I yield back. 

Ms. Sanchez. I thank the Chairman of the full committee. Other 
members of the subcommittee are reminded that under committee 
rules, opening statements may be submitted for the record. 

And so now I would like to welcome our panel of witnesses. I will 
give the backgrounds of our witnesses and then we will start down 
the row and ask for your 5-minute or less summary of your written 
testimony. 

Our first witness will be Chief David Aguilar. He was named 
Chief of the United States Border Patrol in May 2004. As the na- 
tion’s highest ranking Border Patrol agent. Chief Aguilar directs 
the enforcement efforts of more than 16,500 Border Patrol agents 
nationwide, and I commend you for that because I know we have 
grown our Border Patrol quite quickly, and you have been at the 
helm of that. 

So you have the expertise gained from 30 years of service. We 
look forward to your testimony. Chief, and welcome. 

Our second witness, Mr. Mark Borkowski, was named Executive 
Director of the Secure Border Initiative Program Executive Office 
in October of 2008. He oversees the SBI implementation at Cus- 
toms and Border Protection, and he will oversee SBFs continued ef- 
forts to provide front line personnel with the enhanced situational 
awareness along the U.S. borders. 

Before joining CBP he was a program executive for the Robotic 
Lunar Exploration program in the Exploration Systems Mission Di- 
rectorate at NASA headquarters. Welcome. 

Our third witness, Mr. Timothy Peters, is a Vice President of 
Global Security Systems, a business of Boeing Integrated Defense 
Systems. He is responsible for the execution of SBInet and other 
CSS programs. Since joining Boeing in 1985, Mr. Peters has held 
a number of key engineering and leadership positions on surveil- 
lance and command and control programs. We welcome you this 
morning. 
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And our final witness, Mr. Richard Stana, is the Director of 
Homeland Security and Justice Issues at the Government Account- 
ability Office. During his 33-year career with the GAO, Mr. Stana 
has directed reviews on a wide variety of complex military and do- 
mestic issues and most recently he has directed GAO’s work in im- 
migration and border security issues. He has been frequently be- 
fore us. We welcome you back. 

So without objection, the witnesses’ full statements will be in- 
serted into the record, and I will ask the witnesses to summarize 
their statements in 5 minutes or less. And we will begin with Chief 
Aguilar, who will give a statement on behalf of both himself and 
Mr. Borkowski for CBP. 

STATEMENT OF CHIEF DAVID AGUILAR, U.S. BORDER PATROL, 
U.S. CUSTOMS AND BORDER PROTECTION 

Chief Aguilar. Good morning. Chairwoman Sanchez, Chairman 
Thompson and Ranking Member Sender, I want to begin by ex- 
pressing my appreciation for this subcommittee’s and the full com- 
mittee’s interest in not only our mission, but especially the interest 
and the well-being, safety, of our men and women. 

It is good to be here this morning, and it is absolutely a privilege 
and an honor to appear before you to testify and discuss the Secure 
Border Initiative. As you stated, I am accompanied by Mr. Mark 
Borkowski, who is our executive director for the Secure Border Ini- 
tiative. 

The primary goal of our strategy between the ports of entry is 
to gain effective control of our nation’s border. Effective control is 
achieved when a chief patrol agent in the field determines that in 
a given area of operation the Border Patrol has the ability to con- 
sistently detect, identify, classify, respond to any illegal incursion 
that occurs between the ports of entiy, and very importantly, has 
the ability to bring that illegal incursion to an appropriate law en- 
forcement resolution. 

In our view, control of our borders between the ports of entry 
comes from an appropriate combination of personnel, technology 
and tactical infrastructure, which includes border fencing. We often 
refer to this requirement as a three-legged stool. These components 
are interdependent and provide for maximum effectiveness when 
appropriately applied. 

The mix of these three elements will vary depending on the chal- 
lenges posed by the area on which we are focusing. Within that 
construct, the Secure Border Initiative plays an important role. It 
is but one part of our integrated approach, but it is a very critical 
and significant piece. 

The current focus of the Secure Border Initiative is to support 
border control efforts by providing tactical infrastructure and tech- 
nology. Before discussing the details of SBInet, it might be useful 
to provide a short update on our progress with respect to construc- 
tion of tactical infrastructure along the southwest border. 

As of the end of August we have approximately 632 miles of 
fence constructed. Of that, approximately 334 miles are pedestrian 
fence and the remaining 298 miles are vehicle fence. Our target, 
based on our chiefs’ assessments, has been approximately 670 
miles throughout the southwest border. 
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The exact total mileage is imprecise at this point because it will 
depend on the actual measurement of completed fence as opposed 
to pre-construction estimates. We are actually in the process of 
modifying this figure as we speak. 

Fence provides what we refer to as “persistent impedance” which 
contributes to our ability to control the border by providing addi- 
tional time for agents to respond to incursions, illegal incursions. 

As we have testified before, fence alone will not secure the bor- 
der. However, we believe some areas of the border must have per- 
sistent impedance in order to establish control. It is in those areas 
where we have emphasized the construction of fence. 

Let me now turn to some specifics about SBInet, the technology 
part of SBI and the focus of this hearing. The SBInet program is 
focused on developing and deploying a system that can provide sur- 
veillance and situational awareness over stretches of the border. 
Project 28 was our initial effort to prototype this type of system. 

While Project 28 suffered from many deficiencies, it has actually 
evolved to the point where it is now operational and provides effec- 
tive support of our operations. For example, it has been instru- 
mental in enabling the apprehension of over 5,000 illegal entrants 
and over 14,000 pounds of narcotics. 

More importantly, we were able to use the lessons learned from 
Project 28 to design the first generation of the operational SBInet 
system. We call this first generation SBInet Block 1. We have com- 
pleted most of the engineering design of SBInet Block 1 and have 
performed extensive engineering testing now. 

We are in the process of installing our first deployment into an 
operational area known as TUCSON-1. TUCSON-1 will actually 
replace Project 28 prototype system with a new Block 1 first gen- 
eration production system to cover 23 miles of border around 
Sasabe, Arizona. 

The Border Patrol will receive the system, probably in early Jan- 
uary, to conduct a formal process known as Operational Test and 
Evaluation, OT&E. In OT&E the Border Patrol will conduct dis- 
ciplined assessments in the real world environment to determine 
whether the SBInet Block 1 system is effective and suitable for use. 

Based on these assessments, the Border Patrol will effectively de- 
liver literally a report card to SBI indicating whether it has met 
our operational requirements. In parallel with these test activities, 
we expect to begin the deployment of our second area of operation 
known as AJO-1. 

It will cover approximately 30 miles of border near Ajo, Arizona. 
Together TUCSON-1 and AJO-1 represent the initial deployment 
of Block 1. Through its structured review process, the Department 
of Homeland Security has authorized initial deployment but not 
full deployment. 

After the initial deployment and results of the Border Patrol’s 
test of Block 1, CBP will be in a better position to decide on the 
pace and magnitude of future deployments. The last 3 years of 
SBInet had been frustrating and at times very discouraging. 

We believe we are on a reasonable improvement path. We under- 
stand that the Congress and this committee are less interested in 
hearing about our improvement plans and, as we, more interested 
in results. 
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We share that interest and commit our hest efforts to produce 
those results in a prudent and effective manner. We appreciate this 
committee’s continued support of GBP’s efforts to better secure our 
borders, and we look forward to any questions that you might have 
of us. Thank you. 

[The joint statement of Chief Aguilar and Mr. Borkowski fol- 
lows:] 

Joint Prepared Statement of David Aguilar and Mark Borkowski 

Chairwoman Sanchez, Ranking Member Souder, and distinguished Members of 
the Subcommittee, it is a privilege and an honor to appear before you today to dis- 
cuss “The Secure Border Initiative: Three Years Later.” At U.S. Customs and Border 
Protection (CBP), we are confident that we are making significant strides in our in- 
tegrated efforts to increase the security of our borders. 

I would like to start by emphasizing an important point: our border security ef- 
forts are integrated efforts, and while the Secure Border Initiative (SBI) is an im- 
portant element of our overall strategy, it does not represent a panacea or a stand- 
alone capability for border security. It is one part of a much larger effort, which in- 
cludes many stakeholders and partners across the federal government, as well as 
state, local, tribal, and international partners. The National Southwest Border 
Counternarcotics Strategy, released jointly this past June by Office of National Drug 
Control Policy Director Kerlikowske, Attorney General Holder, and Secretary 
Napolitano is one example of this broad, integrated effort. 

The primary goal of our strategy between the ports of entry is to secure our Na- 
tion’s borders. This means consistently detecting illegal entries into the United 
States, assessing and classifying any threats associated with the illegal entries, re- 
sponding to the area, and bringing the situation to a successful law enforcement res- 
olution. Put a bit more simply, the ability to secure the border requires two basic 
conditions. First, we must have an accurate awareness of what is going on in the 
area around the border. Secondly, we must have the ability to respond to that 
awareness how, where, and when we deem it appropriate to respond. The ability 
to secure of the border, therefore, comes from a combination of both the knowledge 
and the ability to act on that knowledge. 

In our view, control of our borders — particularly between the legal ports of entry — 
comes from an appropriate combination of personnel, technology, and tactical infra- 
structure. We often refer to this strategy as a “three-legged stool.“ One of these legs 
alone cannot provide control of the border. The mix of these three elements will vary 
depending on the challenges of the focus area. Technology alone cannot control the 
borders, but it can provide a significant capability that augments and improves the 
effectiveness of an integrated approach. Similarly, tactical infrastructure, such as 
fencing, does not control the border independently of other elements. 

How can we measure the effectiveness of each contribution (personnel, technology, 
and tactical infrastructure) to the overall control of the border? That is a difficult 
question to answer. No one of the elements that contribute to border control can do 
the job without contributions from the other elements. For example, we cannot say 
that fencing prevented a discrete number of people from crossing the border ille- 
gally, and that technology prevented some others, and personnel prevented still oth- 
ers. In fact, even to ask the question perpetuates the misperception that any single 
one of these elements can control the border. 

We do believe, however, that we can evaluate and characterize the effectiveness 
of our integrated efforts to secure the border. And we can characterize the contribu- 
tion of each of the three legs of the stool even if we cannot precisely quantify the 
individual contribution of each component. Technology allows us to detect the en- 
tries and to assess and classify the threat. Personnel provide the response to con- 
front the criminal element. Tactical infrastructure supports the response by either 
providing access or extending the time needed for the response by deterring or slow- 
ing the criminal element’s ability to easily cross the border and escape. 

Personnel are the most flexible and robust of the elements, since they can provide 
both knowledge (through observation) and response. However, use of personnel 
alone is not the most efficient way to achieve border control. Deploying enough per- 
sonnel to provide coverage of large areas of the border would be cost prohibitive as 
well as a nonsensical use of funds. Technology can be used to “watch” large areas 
of the border, thus helping with the “knowledge” part of the equation. By using 
technology in this role, we can relieve personnel of the requirement to stand and 
observe, and redeploy them to serve where current technology cannot -in the area 
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of response. Finally, we can use tactical infrastructure, such as fencing, as a fixed 
resource to deter and delay illicit border incursions. It is important to recognize that 
tactical infrastructure and technology are not interchangeable. Infrastructure (in- 
cluding fencing) provides a constant and continuous effect, and more options for re- 
sponse. I wish to be very dear-fence alone does not and cannot provide effective con- 
trol of the border. It does, however, provide a continuous and constant ability to 
deter or delay, which we refer to as “persistent impedance.” That delay provides 
more time for personnel to respond to the incursion, but it cannot altogether stop 
an incursion. 

The current focus of SBI is to support border control efforts by providing tactical 
infrastructure and technology. SBInet, which is the primary focus of this hearing, 
represents the technology contribution of SBI. Before discussing the details of 
SBInet, it might be useful to provide a short update on our progress with respect 
to construction of the fence along the southwest border. As of the end of August, 
we have approximately 632 miles of fence constructed. Of that, approximately 334 
miles are pedestrian fence and the remaining 298 miles are vehicle fence. Our tar- 
get, based on Border Patrol’s operational assessments of fencing needs, has been ap- 
proximately 670 miles. The exact total mileage is imprecise at this point because 
it will depend on the actual measurement of completed fence as opposed to pre-con- 
struction estimates. The fence that is not yet complete is still planned but has been 
delayed primarily due to legal proceedings related to the condemnation and transfer 
of real estate required for the fence. 

As already noted, fence provides persistent impedance, which contributes to our 
ability to secure the border by providing additional time for agents to respond to 
incursions. There are locations where the Border Patrol has concluded that per- 
sistent impedance is absolutely necessary in order to gain control of the border. 
There are other areas where persistent impedance would be a useful contribution 
but it is not an absolute necessity. It is important to emphasize the fact that we 
have constructed and planned fencing in areas where the Border Patrol has con- 
cluded that persistent impedance is a necessity; we have not built fence in areas 
where we think we might be able to achieve control through other means — that is, 
through different combinations of personnel, technology, and tactical infrastruc- 
ture — or where we have encountered engineering or other challenges in moving with 
construction. Before any consideration is given to building fencing in other locations, 
we want to ensure that CBP has determined the operational requirements for effec- 
tive control in those areas, and has the opportunity to compare any other options 
we can identify. An accurate assessment requires more experience and observation, 
both in areas where we have fencing and in areas where we do not, so that we have 
a good basis for the comparison. 

Furthermore, we have built fence where we have concluded it is the most cost- 
effective way to provide persistent impedance. As a practical matter, the only other, 
albeit unrealistic, way to provide persistent impedance is to deploy personnel fairly 
densely along the border, in fixed locations, twenty-four hours a day and seven days 
a week. We reviewed these options in a set of detailed “Analyses of Alternatives,” 
we have provided to the Congress as part of our annual expenditure plan. 

Let me now turn to some specifics about SBInet, the technology part of SBI, 
which is the focus of this hearing. The SBInet program is focused on developing and 
deploying a system of networked sensor towers that can provide surveillance and 
situational awareness over stretches of the border. The SBInet system will be de- 
ployed in discrete Areas of Responsibility (AoRs) each of which covers a length of 
border ranging between approximately 20 and 40 miles. The basic concept involves 
constructing towers in locations that are selected based on knowledge of terrain, 
vegetation, and typical routes used by illegal entrants, as well as by sensitivity to 
and impact on the environment. Each of the sensor towers in an AoR includes a 
ground surveillance radar, a day camera, and a night camera. Each also includes 
a receiver for signals from unattended ground sensors (UGSs), which are hidden 
within the AoR and can detect nearby movement. There are also communications 
relay towers, which receive the signals from the sensor towers and transmit them 
back to a Border Patrol station. One key element of SBInet that distinguishes it 
from other technology at the border is the networking of the towers and sensors. 
Information from the various cameras, radars, and sensors is combined within a 
computer system called the Common Operating Picture (COP). The COP provides 
a display on computer monitors that includes an integrated picture of the radar and 
sensor detections from all of the towers within an AoR. It also provides the feeds 
from the day and night cameras, and software that can point the cameras in order 
to look at what the radars and sensors have detected. 

Project 28 was our initial effort to prototype this type of SBInet system. As a pro- 
totype, we did not intend Project 28 to be the actual system we would put in produc- 
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tion. We did, however, anticipate that, even as a prototype. Project 28 would provide 
us with improved capability, and we advertised that it would be a relatively simple 
and low risk effort. Unfortunately, it did not work as well as we anticipated and 
took longer than it should have to complete. But we learned from the experience 
and we are in the process of making significant improvements. 

Since the initial experience, we have improved Project 28 to the point that it is 
currently operational and effective in supporting the Border Patrol in the area 
around Sasabe, Arizona. Border Patrol agents credit Project 28 with providing them 
with enhanced situation awareness that has assisted in the detection and subse- 
quent apprehension of over 5,000 illegal entrants and the interdiction of over 14,000 
pounds of marijuana. Without Project 28-and absent some other increase in capa- 
bility, such as more agents — the success rate of these apprehensions and interdic- 
tions may have been lower. 

Our SBInet contractor, Boeing, has taken a great deal of criticism for its past per- 
formance on SBInet. In truth, SBI has not been fully satisfied with performance to 
date. It is worth noting, however, that Boeing delivered Project 28 on a firm fixed 
price task order basis and absorbed tens of millions of dollars in losses in order to 
correct the initial deficiencies, demonstrating a significant commitment to deliver a 
useful capability. 

We were able to use the lessons we learned from Project 28 to design the first 
generation of the operational SBInet system. We call this first generation SBInet 
Block 1. We have completed most of the engineering design of SBInet Block 1 and 
have performed extensive engineering testing. Although the engineering tests in- 
creased our overall confidence in the system, they did identify some areas for im- 
provement. We do not believe those areas represent “show stoppers,” but we have 
taken steps to enforce a deliberative and disciplined process to address them, includ- 
ing opting to delay some program activities while we await the results of further 
testing and analysis. 

At this point, we are in the process of doing our first deployment into an oper- 
ational known as Tucson-1, will replace Project 28 (the prototype system) with the 
new Block 1 (first generation production system) to cover 23 miles of border around 
Sasabe, Arizona. Tus-1 includes nine sensor towers and eight communications relay 
towers, all of which are now constructed. We are now starting basic system and 
component checkout of the Tus-1 systems and awaiting results of some remaining 
corrective actions before authorizing Boeing to begin more comprehensive system 
testing. SBI anticipates being prepared to provide that authorization within the 
next few weeks, at which point we will conduct extensive engineering tests on the 
system. Those tests are designed to demonstrate that the system meets its engineer- 
ing requirements. If it passes, SBI will accept the system from Boeing. 

Provided SBI accepts it, tbe Border Patrol will receive the system, probably in 
early January, to conduct a formal process known as Operational Test and Evalua- 
tion (OT&E). In OT&E,the Border Patrol will conduct disciplined assessments in a 
real world environment to determine whether the SBInet Block 1 system is effective 
and suitable for use. Based on these assessments, the Border Patrol will effectively 
deliver a report card to SBI, indicating whether or not it has met their operational 
requirements. The Border Patrol is still designing the test regimen, but we antici- 
pate OT&E will continue at least into March of next year. 

While testing is underway, we expect to begin the deployment of our second AoR, 
known as “Ajo-1,” Ajo-1 will cover about 30 miles of border near Ajo, Arizona. Our 
experience with Ajo-1 will build on Tus-1 and Ajo-1 and ensure we can move from 
one deployment activity to another in a smooth and effective manner. Ajo-1 should 
be completed and tested by late spring or early summer of next year. 

Taken together, Tus-1 and Ajo-1 represent the initial deployment of Block 1. 
Through its structured review process, the Department of Homeland Security (DHS) 
has authorized initial deployment — but not full deployment. This is a normal se- 
quence of events. Before authorizing full deplo 3 mient, we need to have the results 
of the Border Patrol’s OT&E and demonstrate that we can effectively and efficiently 
complete the deployment process. As currently planned, full deployment of Block 1 
means deployment along the Arizona border. The exact schedule for that deploy- 
ment will depend on the successful completion of initial deployment activities, as 
well as other decisions that will be advised by the initial deployments. For example, 
based on results from the initial deployments, CBP will gain experience and knowl- 
edge about how well SBInet contributes to the technology element of border control. 
With that knowledge, we can make better decisions about where it is most cost-ef- 
fective to use SBInet Block 1. CBP will also have better information about the de- 
sired pace of deployments going forward and can reflect those decisions in future 
budget submissions. 
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In short, we believe we are making appropriate progress towards the deployment 
of SBInet Block 1. Based on the testing that has been performed to date, we have 
a sound level of engineering confidence that the system will meet its requirements. 
In order to increase our confidence, we are proceeding with the initial deployments 
and the formal OT&E process. 

We have set requirements for our program that are modest but effective. Remem- 
bering that technology does not, in and of itself, control the border, we require 
SBInet Block 1 to detect at least 70 percent of incursions within each AoR and pro- 
vide accurate identification at least 70 percent of the time. The Subcommittee may 
recall that early goals for SBInet were at 95 percent, rather than the 70 percent 
we have currently established. This threshold does not indicate that we will allow 
failure to detect or identify incursions 30 percent of the time. Rather, we recognize 
that the SBInet system is one contribution among several resources we have avail- 
able, such as air assets, tactical infrastructure, additional technology, and per- 
sonnel. Based on experience, cost, and a better understanding that the role of tech- 
nology is to contribute, SBInet’s contribution may well be adequate to provide an 
overall, integrated capability of 95 percent or more, when all of the other elements 
of border control are taken into account. 

In designing the Block 1, we have selected modest components which we believe 
are cost-effective and anticipate will do the job. While there are other cameras and 
radars that are higher performing, by starting with the currently-designed Block 1, 
we: avoid the risk of over-designing; we reduce the risk of excessive cost, schedule, 
and technical problems; we provide an operational c^ability sooner; and we provide 
the quickest possible opportunity to evaluate the effectiveness of the system in an 
operational environment. With some real-world experience, we can make future de- 
cisions about how and if we should enhance the system. Our block approach to 
SBInet, which represents an acquisition strategy known as spiral development, pro- 
vides us an opportunity to deliver cost-effective enhancements in the future, as 
needed or desired. 

While we are deploying the SBInet Block system and tightening up our require- 
ments discipline, we are also taking steps to improve our competence in the man- 
agement of complex acquisition programs. We have redesigned our SBI organization 
to develop and retain skilled government personnel in the disciplines that are key 
to successful program management. We are also strengthening our oversight and 
management of our contractors’ activities to ensure we are able to communicate our 
requirements clearly and consistently. 

We are strengthening the role and influence of the end users of our systems — 
in this case, the Border Patrol — in the development and acquisition process. The 
structured we described, which is a normal process in the Department of Defense 
but relatively new to us, is one example. Beyond that, operational end users partici- 
pate in overseeing program activities, setting priorities, and deciding on acquisition 
courses of action. End users also now have a more structured process and conduit 
to request consideration of program changes, and to participate in trade-offs be- 
tween capabilities and costs. 

We are eager to establish better ways to predict and evaluate the effectiveness 
of our systems. We are confident that increased enforcement efforts have had a posi- 
tive effect on our ability to control our borders. Since 2006, we have increased the 
size of the Border Patrol from approximately 12,350 agents to nearly 20,000 today. 
We now have almost 650 miles of fence deployed to areas along the border where 
we need it most. And we have begun to deploy effective technology to critical areas. 
There is no question, based on the measures we have available, that these enforce- 
ment activities have reduced illegal activity between the ports of entry. 

Going forward, we acknowledge we need to find a better way to characterize and 
measure the effects of increased enforcement. The third party indicators we cur- 
rently use, like trends in apprehensions or drug seizures, taken with our subject 
matter expert assessment about relative levels of border control, are useful and 
valid. But we still need to develop tools that will allow us to assess different mixes 
of personnel, tactical infrastructure, and technology; to compare their effectiveness; 
and to compare their costs. In this way, we can make better decisions about the 
most cost-effective investments. In order to develop the appropriate tools, we need 
to gain experience and measure results of our ongoing efforts. We believe we are 
headed in that direction with our current activities. 

In closing, although we know that the last three years of SBInet have been frus- 
trating and at times discouraging for all involved, we believe we are on a path to- 
wards improvement. We thank Congress and this Subcommittee for your interest 
in this issue and share your desire for the achievement of results. We appreciate 
the Subcommittee’s continued support of CBP’s efforts to better secure our borders 
and look forward to responding to your questions. 
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Ms. Sanchez. Thank you, Chief. 

And I will now recognize Mr. Peters to summarize his statement 
for 5 minutes or less. 

STATEMENT OF TIMOTHY E. PETERS, VICE PRESIDENT AND 

GENERAL MANAGER, GLOBAL SECURITY SYSTEMS, THE 

BOEING COMPANY 

Mr. Peters. Good morning, Chairwoman Sanchez, Chairman 
Thompson, Ranking Member Sender and committee members. I ap- 
preciate the opportunity to discuss SBInet progress with you today. 

I will update you today on development and deployment status 
of the SBInet Block 1 system. This capability is a substantially im- 
proved version of the prototype we delivered to Customs and Bor- 
der Protection in early 2008. I will also say a few words about our 
deployments on the northern border. 

P28, which has been operational for 18 months now, has proven 
to be a valuable enforcement tool for the Border Patrol. P28 also 
serves as a valuable engineering tool for the development of Block 
1 in future SBInet systems. 

Over the past 2 years many important lessons have been learned 
from the P28 prototype and incorporated into the SBInet Block 1 
system. The first deployment known as TUCSON-1 or TUCS-1 has 
been constructed in the area of P28 and covers 23 miles of the bor- 
der at the Sasabe port of entry. 

A second deployment called AJO-1 has been initiated to the west 
of TUCS-1 and will cover 30 miles of border at the Loopville port 
of entry. The TUCS-1 deployment consists of nine sensor towers, 
eight communication towers and a command and control facility. 

The Block 1 system includes a fixed tower design an upgraded 
sensor package and improved communication system and a new 
common operational picture or COP. BOEING engineers work side- 
by-side with Border Patrol agents in the design of the look, feel and 
function of the Block 1 common operational picture. 

During this development, we have encountered technological 
challenges common to the integration of commercial off-the-shelf 
components. Two recent issues have proven to be especially prob- 
lematic. The first, control of the radar during azimuth scanning 
and the second, human machine interface freezes. 

After a detailed root cause corrective action effort, I am pleased 
to report that we have implemented solutions that address each of 
these problems and subsequently have undergone several weeks of 
successful testing without recurrence. 

The Block 1 system is scheduled to complete system qualification 
tests in the next month at facilities in Playas, New Mexico. Then 
in the deployed TUCS-1 system will undergo system acceptance 
testing during the fourth quarter of this year. 

When completed we will deliver the system to the government for 
operational test and evaluation, which will be overseen by the Bor- 
der Patrol. Results of these tests will assist the customer in deter- 
mining future deployments and system enhancements. 

The Ajo deployment is also progressing. The system design is 
complete and construction of the Border Patrol command and con- 
trol facility has been initiated. However, site specific work and in- 
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stallation of the system are awaiting environmental approval from 
the Department of the Interior. 

In summary, the SBInet Block 1 system, pending successful com- 
pletion of the testing that I outlined, will be ready for deployment 
across the southwest border. 

Boeing has also been working on the northern border deploy- 
ments in the Detroit and Buffalo sectors. In these deployments 
Boeing is installing remote video surveillance systems to enhance 
agent surveillance capabilities in a temperate river environment. 
The RVSS’ are comprised of two sets of day and night cameras 
mounted atop monopoles and/or existing structures. 

These systems feed video images back to Border Patrol sector 
headquarters. Installation began in the Buffalo sector in early May 
of this year and in the Detroit sector in early September. Both de- 
ployments are planned to be delivered to the government by early 
2010. 

In conclusion, I would like to say that SBInet has been both an 
important and challenging program to the Boeing Company. The 
P28 prototype and Block 1 system represent approximately half of 
the government-funded effort that Boeing has received to date. 

Additionally, Boeing has made a number of significant capital 
and research and development investments to ensure the success 
of the SBInet program. The Block 1 system remains the core of our 
effort. 

As I mentioned earlier, I believe we have a system that is robust 
and soon will be ready for a widespread deployment. Our goal re- 
mains to provide the technology and tools to support enhanced bor- 
der security and increased agent safety as the best value of the tax- 
payers. 

With the Tucson sector deployment underway, SBInet now has 
a solid foundation for future deployments. Thank you for the oppor- 
tunity to provide testimony this morning, and I look forward to 
your questions. 

[The statement of Mr. Peters follows:] 

Prepared Statement of Timothy E. Peters 

I’m Tim Peters, Vice President of Boeing’s Global Security Systems, which in- 
cludes the SBInet program. I appreciate the opportunity to discuss progress on 
SBInet before the Subcommittee on Border, Maritime, and Global Counterterrorism. 

Today, I’ll address our progress in designing and developing the overall SBInet 
solution. I’ll also update you on the deployment status of Block 1, which is based 
on the same concept of integrated, commercial technology, but includes improve- 
ments from P-28. I’ll also say a few words about activities on the Northern Border. 

P-28 Lessons Learned 

P-28 has proven to be a valuable operational tool for the Border Patrol, as well 
as a framework for development of Block 1 and future SBInet systems. Operational 
for eighteen months, P-28 has been instrumental in apprehension of thousands of 
illegal border crossers and interception of thousands of pounds of narcotics, accord- 
ing to recent Customs and Border Protection reports. Many important lessons 
learned from the prototype P-28 system have been incorporated into the develop- 
ment of Block 1, including: 

— Active involvement of the entire user community in the system design and 
function; 

— Laboratory testing of components, systems and subsystems, and the creation 
of an operationally representative test-bed for field testing; and 
A substantially improved Common Operating Picture. 

Block 1 
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The Block 1 system has been in development for the past two years. The first de- 
ployment is known as Tucson 1 — or TUS-1 — is now well along in the P-28 area of 
operations and will cover 23 miles of the border around the Sasabe Port of Entry. 
A second deployment, called AJO-1, has been initiated west of the TUS-1 area of 
operations and will cover 30 miles of border at the Lukeville Port of Entry. AJO- 
1 construction will follow TUS-1 by several months while we await the Department 
of the Interior’s environmental approval. 

TUS-1 consists of nine sensor towers and eight communications towers. Of the 
17 total towers, Boeing built 13 new towers and modified four existing government 
towers. As of today, all tower construction is complete, and all sensors have been 
installed. For those of you familiar with the system, it has a distinctly different look 
to complement its improved capabilities. We are using a fixed tower, an upgraded 
sensor package, a different support equipment package, and most importantly, 
greatly improved communication technology. Specifically, TUS-1 and all future de- 
ployments will send data back to sector headquarters via a line-of-sight microwave 
link or fiber-optic link where it is available or not cost-prohibitive to do so. Gone 
are the satellite dishes used in the P-28 system, as well as the system lags they 
produced. The TUS-1 system is much more responsive, providing information to 
agents more quickly. The new Common Operating Picture (or COP) software is also 
responsible for significant improvements in responsiveness and usability. Boeing en- 
gineers sat side-by-side with Border Patrol agents who served as the primary de- 
signers of the look, feel and function of the Block 1 COP. 

While we’ve encountered some technological challenges — not uncommon when in- 
tegrating off-the-shelf components &ndash; we’re working diligently within our team 
and the customer to resolve issues quickly and thoroughly, so the operational sys- 
tem will be robust and reliable. There have been two recent issues that have been 
particularly problematic &ndash; radar control, and human-machine interface mal- 
functions. I’m happy to report that we have implemented solutions to address each 
of those problems. We’ve been testing these solutions for several weeks, and the 
problems have not recurred. 

Once these solutions are fully implemented over the coming weeks, the Block 1 
system will complete System Qualification Test (SQT) at test facilities in Playas, 
New Mexico, then the deployed TUS-1 system will undergo Systems Acceptance 
Testing (SAT) during the fourth quarter tbis year. When completed, we’ll hand the 
system over to the government for Operational Testing and Evaluation (OT&E), 
which will be overseen by the Border Patrol. Results of these tests will assist the 
customer in determining future deployments, system enhancements and designs for 
other border geographies. 

Our goal has been to provide a complete system, technology and tools to bolster 
security for the nation, increase agent safety and add value for taxpayers. With the 
Tucson deployment underway, SBInet now has a baseline to be replicated in future 
deployments, such as AJO-1. We have a frame of reference from an operational de- 
ployment, not just the prototype of Project 28. The Block 1 system remains the core 
of our effort, and I believe our work over the last few years has lowered risk and 
increased system integrity. I also believe our work has produced a capability that 
will give the Border Patrol agents a highly effective tool to enhance border security 
and improve agent safety. We have now had the opportunity to work in the field 
with the Border Patrol Agents and have a more thorough understanding of the chal- 
lenges they are facing. We believe that the Block 1 system architecture we are pro- 
viding, once deployed, is readily scalable and upgradeable to incorporate new and 
improved sensors to meet changes in the Border Patrol Agent’s mission. 

AJO-1 

The AJO-1 deployment is also progressing well. System design is complete, and 
the command-and-control facility is already under construction. The majority of the 
hardware has been purchased, and site work and installation are awaiting environ- 
mental approval from the Department of the Interior, expected in mid-October. The 
AJO deployment consists of six sensor towers and five communications towers, 
spanning about 30 miles of border. 

Northern Border 

The Boeing team has also been active on the Northern Border with projects in 
the Detroit and Buffalo Sectors. Boeing is installing Remote Video Surveillance Sys- 
tems, or RVSS, to enhance surveillance capabilities in a cold-weather, river environ- 
ment. The RVSS are comprised of two sets of day and night cameras atop monopoles 
or existing structures. These systems feed video images back to sector headquarters 
using the same microwave communications design as being deployed in TUS-1 on 
the southwest border. However, in this deployment we aren’t including radar for ad- 
ditional detection or a Common Operational Picture for multi-sensor correlation and 
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tracking. Eleven RVSS are slated to be installed in the Detroit Sector to monitor 
activities along the St. Clair River and five in the Buffalo Sector to monitor activi- 
ties along the Upper Niagara River. Installation began in the Buffalo Sector in May, 
and efforts recently started in the Detroit Sector. We expect both projects to be fully 
operational by early 2010. 

Conclusion 

In conclusion, let me say that SBInet has been both a challenging and also an 
important program to The Boeing Company. The Project 28 prototype and Block 1 
system, which have received a majority of the attention, represent approximately 
half of the government-funded effort to date. Boeing has invested its own funds in 
SBInet: we built a systems integration lab in Huntsville, Alabama; we established 
the Rapid Application Development / Joint Application Development lab in Arling- 
ton, Virginia; and we created modeling and simulation tools to support development. 
These have been significant factors in the program’s success to date. Boeing has also 
leveraged existing capabilities to support SBInet. For example, the entire TUS-1 
network was replicated in our existing Network Systems Integration Laboratory 
(NSIL) in El Segundo, California, to ensure it was operationally robust prior to de- 
ployment. 

Boeing’s support to Customs and Border Protection has extended beyond SBInet. 
Last year, we supported tactical infrastructure efforts through the Supply and Sup- 
ply Chain Management task order. Using our supply chain expertise, we procured 
more than $440 million or 140,000 tons of steel for use in 290 miles of fence con- 
struction. That’s the equivalent of three modern-day aircraft carriers. According to 
September 2008 testimony by then-U.S. Customs and Border Protection Commis- 
sioner W. Ralph Basham, between $63 million and $100 million was saved. 

Our goal has been to provide a complete system, technology and tools to bolster 
security for the nation, increase agent safety and add value for taxpayers. With the 
Tucson deployment underway, SBInet now has a baseline to be replicated in future 
deployments, such as AJO-1. We have a frame of reference from an operational de- 
ployment, not just the prototype of Project 28. The Block 1 system remains the core 
of our effort, and I believe our work over the last few years has lowered risk and 
increased system integrity. I also believe our work has produced a capability that 
will give the Border Patrol agents a highly effective tool to enhance border security 
and improve agent safety. We have now had the opportunity to work in the field 
with the Border Patrol Agents and have a more thorough understanding of the chal- 
lenges they are facing. We believe that the Block 1 system architecture we are pro- 
viding, once deployed, is readily scalable and upgradeable to incorporate new and 
improved sensors to meet changes in the Border Patrol Agent’s mission. 

Thank you for the opportunity to testify. I look forward to your questions. 

Ms. Sanchez. Thank you, Mr. Peters, and thank you for coming 
under time. 

Mr. Stana, for 5 minutes or less on your testimony? 

STATEMENT OF RICHARD M. STANA, DIRECTOR, HOMELAND 

SECURITY AND JUSTICE ISSUES, GOVERNMENT ACCOUNT- 
ING OFFICE 

Mr. Stana. Thank you. Chairwoman Sanchez, Chairman Thomp- 
son, Mr. Souder, members of the subcommittee. Shortly after the 
launch of the secure border initiative, this committee asked us to 
review the SBI program and to provide periodic updates on the sta- 
tus of our efforts and interim findings. 

My testimony and our report provide our fourth formal update. 
As you know, SBI is a multi-year multi-billion dollar program 
aimed at stemming illegal entry into the country. Since fiscal year 
2005, SBI has received funding amounting to over $3.7 billion and 
DHS has requested over $779 million for next fiscal year. 

I would now like to highlight our observations on program status 
and challenges. With respect to technology deployment, the SBInet 
program continues to experience delays. When the SBI contract 
was let in September 2006, the initial SBInet technology deploy- 
ment for the entire southwest border was planned to be completed 
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by early fiscal year 2009, but by February 2009 the completion date 
had slipped to 2016. 

Similarly, in February 2008 the SBI program office reported that 
TUCSON-1 and AJO-1 in Block 1 would be complete by the end 
of calendar year 2008. TUCSON-1 is now scheduled for final ac- 
ceptance by January 2010 and AJO-1 in June 2010. 

The cost of the SBInet projects from fiscal years 2007 through 
2014 was estimated at $6.7 billion, but the cost could change due 
to program adjustments. A lifecycle cost has not been estimated. 

Along with environmental issues and funding reallocations, the 
results of testing activities contributed to these delays. SBI pro- 
gram office officials emphasized, and we agree, that testing is a 
necessary step of deployment in that it ensures that technology ca- 
pabilities perform as required. 

By February 2009 testing results revealed problems including 
the instability of camera under adverse weather conditions, me- 
chanical problems with the radar at the tower, and issues with the 
sensitivity of the radar. The SBI program office is still working 
with Boeing to address some of these issues. 

In a 1-week user evaluation last spring that was not part of for- 
mal testing. Border Patrol agents had an opportunity to address 
the suitability and effectiveness of Block 1 technology compared to 
Project 28 and mobile surveillance system technology. 

The Border Patrol found that on windy days the Block 1 radar 
had issues that resulted in an excessive number of false detection, 
and that the capability was not adequate for optimal operational 
effectiveness. 

They also found that the features of the Block 1 camera were in- 
sufficient in comparison to features of the Project 28 and MSS cam- 
eras. Once all SBInet capabilities are deployed in TUCSON-1, the 
Border Patrol is to perform a complete operational testing. Pro- 
vided there are no additional schedule changes, this testing of 
TUCSON-1 is scheduled to begin in January. 

Until SBInet is deployed, CBP cannot determine what oper- 
ational changes it will need to take full advantage of the new tech- 
nology. In the meantime, the Border Patrol relies on existing equip- 
ment such as cameras mounted on towers that have intermittent 
problems including signal loss. 

During our site visit to Tucson last March, Border Patrol agents 
told us, as they had during our previous visits, that Project 28 sys- 
tem had improved their operational capabilities but they must con- 
tinue to work around ongoing problems, such as finding good signal 
strength for the wireless network, remotely controlling cameras 
and modifying radar sensitivity. 

To fill gaps or augment legacy equipment, SBI program office 
procured and delivered 40 MSS units, but these units sometimes 
are not operational because of the need for repairs. 

Turning to tactical infrastructure, the deployment of 661 miles of 
fencing and vehicle barriers along the southwest border is nearing 
completion. But delays persist due mainly to property acquisition 
issues. 

About 633 miles had been completed and CBP was scheduled to 
complete the remaining 28 miles by November. Yesterday CBP pro- 
vided an update of miles completed and remaining and these totals 
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decreased slightly. About $2.4 billion has been allocated from fiscal 
years 2006 through 2009 to complete fencing projects. 

CBP estimates the lifecycle cost for the fencing and related 
roads, lighting and so on, assuming a 20-year lifespan, to be about 
$6.5 billion. According to CBP data, as of May 2009, there had been 
3,363 breaches in the fence with each breach costing an average of 
about $1,300 to repair. 

Despite the $2.4 billion investment in tactical infrastructure, 
CBP has not systematically evaluated the impact of tactical infra- 
structure on gains or losses in the level of effective border control. 

Such an evaluation is important to help demonstrate its con- 
tribution to effective control of the border and to help CBP to deter- 
mine whether more tactical infrastructure would be appropriate 
given other alternatives and constraints. 

In our report, we recommended that DHS evaluate the impact of 
tactical infrastructure on effective control and DHS concurred with 
our recommendation and describes actions recently completed, un- 
derway or planned to address it. 

In closing, the SBInet program continues to face uncertainties 
and expectation gaps. Three years ago at the time the Boeing con- 
tract was signed, DHS was to have SBInet capabilities across the 
northern and southern borders as of today. 

While this was likely an overambitious goal and lessons have 
since been learned, schedules have continued to slip. In the mean- 
time, the border control continues to rely mostly on Legacy tech- 
nology and we remain uncertain about whether the new system 
will meet the Border Patrol’s needs and expectations. 

These uncertainties underscore Congress’ need to stay closely at- 
tuned to DHS’ progress to ensure that SBInet deployments work as 
planned, the schedule stabilizes and that the investments made in 
the program yield an efficient and effective system that addresses 
our nation’s border security needs. 

I would be happy to answer any questions that members may 
have. 

[The statement of Mr. Stana follows:] 

Prepared Statement of Richard M. Stana 

Chairwoman Sanchez, Ranking Member Souder, and Members of the Sub- 
committee: I am pleased to be here today to discuss the implementation of the De- 
partment of Homeland Security’s (DHS) Secure Border Initiative (SBI) program — 
a multiyear, multibillion dollar program aimed at securing U.S. borders and reduc- 
ing illegal immigration. Securing the nation’s borders from illegal entry of aliens 
and contraband, including terrorists and weapons of mass destruction, continues to 
be a major challenge. In November 2005, DHS announced the launch of SBI to help 
address this challenge. The U.S. Customs and Border Protection (CBP) supports this 
initiative by providing agents and officers to patrol the borders, secure the ports of 
entry, and enforce immigration laws.^ In addition, CBP’s SBI program is responsible 
for developing a comprehensive border protection system using technology, known 
as SBInet, and tactical infrastructure — fencing, roads, and lighting — along the 
southwest border to deter smugglers and aliens attempting illegal entry.^ Since fis- 


^At a port of entry location, CBP officers secure the flow of people and cargo into and out 
of the country, while facilitating legitimate travel and trade. 

2 The SBI Program Executive Office, referred to in this testimony as the SBI program office, 
has overall responsibility for overseeing all SBI activities for acquisition and implementation, 
including establishing and meeting program goals, objectives, and schedules for overseeing con- 
tractor performance, and for coordinating among DHS agencies. However, as of March 2009, the 

Continued 
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cal year 2005, SBI has received funding amounting to over $3.7 billion. Approxi- 
mately $1.1 billion has been allocated to SBInet and $2.4 billion to tactical infra- 
structure.^ 

SBInet surveillance technologies are to include sensors, cameras, and radars. The 
command, control, communications, and intelligence (C3I) technologies are to in- 
clude software and hardware to produce a Common Operating Picture (COP) — a 
uniform presentation of activities within specific areas along the border. SBInet 
technology is to be initially deployed in two geographic areas — designated as Tuc- 
son-1 and Ajo-1 — within the Tucson sector.'^ In September 2006, CBP awarded a 
prime contract for SBInet development to the Boeing Company for 3 years, with 
three additional 1-year options. As of July 8, 2009, CBP had awarded 13 task orders 
to Boeing for a total amount of approximately $1.1 billion.® 

In addition to deplo 3 dng technology across the southwest border, DHS planned to 
deploy 370 miles of single-layer pedestrian fencing and 300 miles of vehicle fencing 
by December 31, 2008. Pedestrian fencing is designed to prevent people on foot from 
crossing the border and vehicle fencing consists of physical barriers meant to stop 
the entry of vehicles. In September 2008, DHS revised its goal, committing instead 
to having 661 miles either built, under construction, or under contract by December 
31, 2008, but did not set a goal for the number of miles it planned to build by De- 
cember 31, 2008. Although some tactical infrastructure exists in all the southwest 
border sectors, most of what has been built through the SBI program is located in 
the San Diego, Yuma, Tucson, El Paso, and Rio Grande Valley sectors. 

My testimony is based on a report we are publicly releasing today® that is the 
fourth in a series of interim reports on SBI implementation.'^ My testimony will dis- 
cuss the following key issues in our report: (1) the extent to which CBP has imple- 
mented the SBInet technology program and the impact of any delays that have oc- 
curred, and (2) the extent to which CBP has deployed the SBI tactical infrastructure 
program and assessed its results. Our full report also provides a status of SBI pro- 
gram office staffing and the progress the office reports in achieving its human cap- 
ital goals. I will conclude with some observations regarding our recommendation 
and DHS’s response. 

For our report, we reviewed program schedules, status reports, and previous GAO 
work and interviewed DHS and CBP officials, including representatives of the SBI 
program office and the tactical infrastructure program office; the Border Patrol (a 
component of CBP); and the Department of Interior (DOI). We visited three SBI 
sites where SBInet technology (Project 28) and/or fencing had been deployed at the 
time of our review.® We determined that funding, staffing, and fencing mileage data 
provided by CBP were sufficiently reliable for the purposes of our report. More de- 
tailed information on our scope and methodology appears in our September 2009 re- 
port. Our work was performed in accordance with generally accepted government 
auditing standards. 

SBINET CONTINUES TO EXPERIENCE DELAYS, AND BOEDER PATROL CONTINUES TO RELY 

ON EXISTING TECHNOLOGY THAT HAS LIMITATIONS THAT NEWER TECHNOLOGY IS 

PLANNED TO OVERCOME 

SBInet technology capabilities have not yet been deployed and delays require the 
Border Patrol to rely on existing technology for securing the border, rather than 
using newer technology planned to overcome the existing technology’s limitations. 
As of September 2006, SBInet technology deployment for the southwest border was 
planned to be complete in fiscal year 2009. When last reported in February 2009, 


tactical infrastructure program office was realigned and is now managed on a day-to-day basis 
by GBP’s Office of Finance Facilities Management and Engineering division. 

^Remaining funds were allocated to program management and environmental requirements. 

’iThe U.S. Border Patrol has 20 sectors in which it is responsible for detecting, interdicting, 
and apprehending those who engage in illegal activity across U.S. borders between official ports 
of entry. 

®See appendix II of our September 2009 report — GAO, Secure Border Initiative: Technology 
Deployment Delays Persist and the Impact of Border Fencing Has Not Been Assessed, GAO— 09- 
896 (Washington, D.C.: Sept. 9. 2009) — for a summary of the task orders awarded to Boeing for 
SBI projects. 

6GAO-09-896. 

GAO, Secure Border Initiative: Observations on Selected Aspects of SBInet Program Imple- 
mentation, GAO— 08-131T (Washington, D.C.: Oct. 24, 2007); Secure Border Initiative: Observa- 
tions on the Importance of Applying Lessons Learned to Future Projects, GAO-08— 508T (Wash- 
ington, D.C.: Feb. 27, 2008); and Secure Border Initiative: Observations on Deployment Chal- 
lenges, GAO-08-1141T (Washington, D.C.: Sept. 10, 2008); GAO-09-896. 

® Project 28 was an effort to provide a technology system with the capabilities to control 28 
miles of the border in Arizona. 
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the completion date had slipped to 2016. In addition, by February 2009, the sched- 
ule for Tucson-1 and Ajo-1 had slipped from the end of calendar year 2008, and 
final acceptance of Tucson-1 was expected in November 2009 and Ajo— 1 in March 
2010. As of April 2009, Tuscon-1 was scheduled for final acceptance by December 
2009 and Ajo-1 had slipped to June 2010. ^ (See fig. 1 for schedule changes over 
time). 


Figur* 1 : Depiction of Changoo in tho $Glna( Doployn>ont Schodulo from Soptombor 2006 through May 2000 


namKtSBrwr 
toohnotoAr itivimm* 

SM 

turn 

2D70 1 2811 1 2812 I M 

IS 1 2014 

1 2015 1 2018 



A 

1 A I 1 



(tOOSirilM)* 









1 1 1 

1 

1 


A 

(uol 

DflC 20DS 


1 A ■ ' 

• la* of 1 1 

1 

1 

1 

1 

(307 (liiM) 


Fak 20ce ■ ■ 

1 

1 


and 

On 2007) 


! Fad2000) ! 1 

1 

1 

1 

1 


A 


1 > 1 

1 A I A I 

1 

1 

1 

1 


On. 2007) 


(aaaf (asd | 

1 

1 


j Pabi 2000) 1 j 

1 

1 

1 

1 


A 

AAA 

i I i 

1 1 1 

1 1 1 

i 

1 

1 

i 

1 

1 

3008) 

Ok. 2008: 
Pab. 2000: and 
Apr.2cm) 

1 1 1 

1 1 1 

1 1 1 

1 1 1 

1 

1 

1 

1 

1 

1 

1 

1 










!■ 


Rio Grand* Villiv. 


A 

(m of 

i i i 

A 

' ei"'* 


L*r*do. D«i mo 


On. 2007) 


Fab 2000 


(007 nit**) 



I I I 

i benwen20l3 
j artd20l^ 


Sort tX*90 and El C*n»o 






•MtOI* 

(laOtrilM) 









BligljJ 




A 

i i i 

! 

i A 

(510 nilaa) 


Sa0.2OO0) 



, faii2^ 



1 i i 

i 

; 


A Eilinatad compblion Ate 

S«tn4 : CBPi SBi pnq on ode • JM Bmov Pam 


*Mil88 repraeeni Ih? area of reeponsiUltty or tha aactorts). 

Flaws found in testing and concerns about the impact of placing towers and access 
roads in environmentally sensitive locations caused delays. By February 2009, pre- 
liminary results of testing revealed problems that may limit the usefulness of the 
system for Border Patrol agents, including the instability of the camera under ad- 
verse weather conditions, mechanical problems with the radar at the tower, and 
issues with the sensitivity of the radar. As of May 2009, the SBI program office re- 
ported that they were still working with Boeing to address some issues such as dif- 
ficulties aligning the radar. 

As a result of the delays. Border Patrol agents continue to use existing technology 
that has limitations, such as performance shortfalls and maintenance issues. For ex- 
ample, on the southwest border, the Border Patrol relies on existing equipment such 
as cameras mounted on towers that have intermittent problems, including signal 
loss. The Border Patrol has procured and delivered some new technology to fill gaps 
or augment existing equipment. However, incorporating SBInet technology as soon 
as it is operationally available should better position CBP to identify and implement 
operational changes needed for securing the border. 

Tactical Infrastructure Deployments Are Almost Complete, but Their Impact on 
Border Security Has Not Been Measured 

Tactical infrastructure deployments are almost complete, but their impact on bor- 
der security has not been measured. As of June 2009, CBP had completed 633 of 


^The SBI program office defines final acceptance as the SBI program office taking ownership 
of the SBInet technology system from the contractor and comes before handing the technology 
over to Border Patrol. 
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the 661 miles of fencing it committed to deploy along the southwest border (see 
table 1). However, delays continue mainly because of challenges in acquiring the 
necessary property rights from landowners. While fencing costs increased over the 
course of construction, because all construction contracts have been awarded, costs 
are less likely to change. CBP plans to use $110 million in fiscal year 2009 funds 
to build 10 more miles of fencing, and fiscal year 2010 and 2011 funds for sup- 
porting infrastructure. The life-cycle cost study prepared by a contractor for CBP 
shows that total 20-year life-cycle costs are estimated at about $6.5 billion for all 
tactical infrastructure — including pre-SBI infrastructure as well as that planned for 
fiscal years 2009, 2010, and 2011 — and consisting of deployment and operations and 
future maintenance costs for the fence, roads, and lighting, among other things. 

Table 1: Tactical Infrastructure Deployment Progress as of June 26, 2009 


Infrastructure 

type 

Miles in 
place 
before SBI* 

Miles deployed 
through SBI as 
of 6/26/09 

Total miles 
in place as 
of 6/26/09 

Target 

Miles 
remaining 
to meet 
target 

Pedestrian fencing 

67 

264 

331 

358 

27 

Vehicle fencing 

76 

226 

302 

303 

1 

Total fencing 

143 

490 

633 

661 

28 


Source: GAO analysis of SBI data. 

* Seventy-eight miles of pedestrian fencing and 57 miles of vehicle fencing were in place before the SBI 
program began. However, since SBI began construction, some miles of fencing have been removed, replaced 
or retrofitted resulting in mileage totals that are different from those we have reported in earlier reports. 

CBP reported that tactical infrastructure, coupled with additional trained agents, 
had increased the miles of the southwest border under control, but despite a $2.4 
billion investment, it cannot account separately for the impact of tactical infrastruc- 
ture. CBP measures miles of tactical infrastructure constructed and has completed 
analyses intended to show where fencing is more appropriate than other alter- 
natives, such as more personnel, but these analyses were based primarily on the 
judgment of senior Border Patrol agents. Leading practices suggest that a program 
evaluation would complement those efforts. Until CBP determines the contribution 
of tactical infrastructure to border security, it is not positioned to address the im- 
pact of this investment. In our report, we recommended that to improve the quality 
of information available to allocate resources and determine tactical infrastructure’s 
contribution to effective control of the border, the Commissioner of CBP conduct a 
cost-effective evaluation of the impact of tactical infrastructure on effective control 
of the border. 

DHS concurred with our recommendation and described actions recently com- 
pleted, under way, and planned that the agency said will address our recommenda- 
tion. For example, DHS commented that it is considering using independent re- 
searchers to conduct evaluations and considering using modeling and simulation 
technology to gauge the effects of resource deployments. We believe that such efforts 
would be consistent with our recommendation, further complement performance 
management initiatives, and be useful to inform resource decision making. 

This concludes my prepared testimony. I would be pleased to respond to any ques- 
tions that members of the subcommittee may have. 

Ms. Sanchez. Thank you, Mr. Stana, and I thank the witnesses 
for all of their testimony. I will remind each of the members that 
he or she will have 5 minutes to question the witnesses, and I will 
now recognize myself for some questions. 

Mr. Peters, in your testimony I think it was you who said that 
Project 28 has become a valuable enforcement tool for the last 18 
months. That was part of your testimony, correct? 


program evaluation, scientific research methods are used to establish a causal connection 
between program activities and outcomes and to isolate the program’s contributions to them. 
GAO, Program Evaluation: Studies Helped Agencies Measure or Explain Program Performance, 
GAO/GGD-00-204 (Washington, D.C.: Sept. 2000). 
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Mr. Peters. Yes, ma’am. 

Ms. Sanchez. Because I am having a little problem really trying 
to understand what is going on out there, and I haven’t been out 
there for a while, as you know. Chief. Originally, we all thought, 
a majority of us that Project 28 was actually going to be an oper- 
ational system that was going to be able to be used by the CBP. 

And later we learned that no, now you all thought it was going 
to be a prototype where you would test different things, and that 
is about the point, at least the last time that I was out on the Tuc- 
son sector looking at it. Chief. 

And TUCSON-1 and AJO-1 actually overlapped Project 28. Am 
I correct? I mean, we spent the money to do Project 28. We thought 
it was going to be operational. It was just a prototype to test out 
different things. 

Now, you are telling me that it is operational and that it has 
been useful, but at the same time we are turning that same equip- 
ment out, and we are putting in new equipment across AJO-1 and 
TUCSON-1, which have a big overlap with the original Project 28. 

So I guess my question is, if that is the case, why is Mr. Stana 
telling me that we have less capability or worse equipment on 
there? Was it cameras or radar that you were talking about, Mr. 
Stana? 

Why is it that it seems to me, not only were you falling behind 
in time, but were falling behind, and we are spending much more 
money, but now we have actually got technology that is worse? 

Somebody? 

Mr. Borkowski. How about I take that? I think what Mr. Stana 
was referring to in the old technology is the pre-SBInet technology. 
There is on the border things called remove video surveillance sys- 
tem cameras, those kinds of things. Those are technologies that 
have been placed, in fact, since before 2000. 

So the way I understood the report, and I think Mr. Stana actu- 
ally did highlight the difference between that technology and 
Project 28, those are the technologies that the Border Patrol is es- 
sentially laboring with awaiting SBI, and I think that was the 
point of his testimony. 

Now against that backdrop, SBInet Project 28 is an improvement 
compared to those old systems but it is not the production system. 
So I think that is the context in which we are talking about the 
old technology. 

Ms. Sanchez. Mr. Stana, can you clarify that for me? 

Mr. Stana. Yes, a couple of different points here just for clari- 
fication. Project 28 was supposed to have a leave behind capability 
for 28 miles of the border. So your observation about why are we 
overlaying Block 1 stuff on Project 28 is a valid question. 

And the answer to that is, is Project 28, while useful to the Bor- 
der Patrol in its current iteration, is not really what the Border Pa- 
trol needs most. I mean, they appreciate the help, and they appre- 
ciate the 5,000 apprehensions and the drug seizures and all, but 
it is really not the end game here. 

With respect to — in the meantime, until a better capability comes 
on board, the Border Patrol will need to use Project 28 assets. We 
will have to use the RVSS’ on the poles, as Mark mentioned, and 
other technologies, sensors that may not be tied to any kind of a 
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COP. But until Block 1 comes on and its predecessors and the final 
design of SBInet is settled on, they are pretty much stuck with 
what they have got. 

Ms. Sanchez. Mr. Stana, let me ask you. Your report says that 
“as of September 2006 SBInet technology development of the south- 
west border was planned to be complete in fiscal year 2009. When 
last reported in February 2009,” just this past February, “the com- 
pletion date has slipped to 2016.” What were the reasons given for 
this? 

Mr. Stana. Well, I think that the contract that was signed by 
Boeing and DHS way back in September 2006, almost 3 years to 
the day, was very ambitious and probably overly ambitious. 

It called for a completion of the project on off-the-shelf technology 
largely, to integrate it and have Project 28 be the first iteration, 
and go forward and actually duplicate it with some modification up 
and down the border. It would be finished in 3 years. 

When they got into it they realized for a number of reasons that 
was overly ambitious and they didn’t consult with the Border Pa- 
trol on design. There were some features there; didn’t realize how 
tough it was; many lessons to be learned from Project 28. 

As the project has matured, they have realized other issues have 
cropped up. You know camera distance is a persistent problem. 
Radar clutter on windy or rainy days a persistent problem. And 
these are issues that they are still trying to get on top of 

Ms. Sanchez. So from a technology standpoint, how close are we 
on TUCSON-1 and AJO-1 to actually be able to use something 
that is operational, that is at the capability we had imagined in the 
beginning after getting through Project 28? 

We would have for the Border Patrol to actually be able to see 
people moving, decide where to go and apprehend them, et cetera, 
because you tell me you have looked at it on a day or two when 
they didn’t know you were coming in and on a windy day it all fell 
apart. 

Mr. Stana. Well, I am not really sure where we are right now. 
I think it is good that testing is being done. There is retest plans, 
re-planning, lots of testing and that is good. The thing that, I 
guess, is of concern is that the testing is finding two things. One 
is that the testing is finding the same general kinds of problems 
with the hardware and the interface and the software. 

Ms. Sanchez. The same ones as Project 28 had? 

Mr. Stana. Well, I mean, if you look at camera distance, which 
was a problem with 28, radar clutter was a problem with 28. Some 
of these issues are being addressed. 

But I am not so sure, and we won’t know until it is ultimately 
deployed in January and the Border Patrol takes over for oper- 
ational testing exactly whether this is going to yield the product 
that the Border Patrol finds operationally effective. We just won’t 
know until that kind of testing is done. 

The other concern we have is with the way testing was designed 
and executed, and we have another team in GAO, our information 
technology team that is looking at those issues. They have surfaced 
some concerns. Their work will be completed in the next few 
months. 
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Ms. Sanchez. Thank you, Mr. Stana. I mean, this is important. 
I also want to come back at some point to talk about the measure 
and whether we are really going to measure what resources ulti- 
mately we are going to have to put towards this if we ever get 
SBInet to work enough for you to be able to use it confidently, if 
you will. Chief Aguilar. 

But in the interest of time, I know there is so many members 
who have questions, I will now recognize for 5 minutes my ranking 
member, Mr. Sender of Indiana. 

Mr. SouDER. Thank you. Madam Chair. First for the record. Con- 
gressman Miller and I on June 8, 2009 asked for a copy of the 
northern border action strategy, and we would appreciate an an- 
swer. 

Also, on July 31, 2009, a month-and-a-half ago, three ranking 
members from Government Reform and Oversight, Natural Re- 
sources and this committee plus two subcommittee ranking mem- 
bers, myself and Congressman Bishop asked for the Fish and Wild- 
life and the Department of Interior overlap with DHS and would 
appreciate answers to those letters. 

Let me plunge directly in where Chairman Sanchez was headed. 
I think that Mr. Stana’s point about “overambitious” is an incred- 
ible understatement that some of us raised concerns in the begin- 
ning, not about the partners, but about the concept. 

You have hilly areas of the border, particularly in that area from 
Nogales over to where it flattens out by Organ Pipe in the Ajo area. 
In my district when I am going back and forth between Warsaw 
and Fort Wayne any little bump, yet alone the hills like in Cali- 
fornia, will cause me to lose my cell phone service. 

It wasn’t too hard to figure out that when you have relay towers, 
particularly when this subcommittee group visited it as a group 
and we saw the tall towers to try to address that, that the wind 
was going to blow that. 

We already knew that from the military. This would have been 
transferable information, and I don’t believe there was adequate 
advanced planning before plunging into this contract about the re- 
alism of it. 

Now what — in TUCSON-1 they have addressed challenges with 
some smaller towers some taller towers. They are trying to over- 
come some of the conceptual flaws of how you do this transmission 
of technology in a mountainous area, how that is different in the 
fiat areas. 

There aren’t continual fiat areas anywhere along that border. 
Chief Aguilar did some of this over by Douglas in the early primi- 
tive forms that kind of identified how do you tell? 

In fact, the first time I was at the — I just blanked on the airbase 
in Saudi Arabia after Khobar Towers before 9/11, they couldn’t tell 
even with far more expensive military technology the difference be- 
tween a tumbleweed and terrorists coming up on Prince Sultan Air 
Force Base. 

One of my questions has been repeatedly how do we get military 
technology, which we have already paid for in the government, 
transferred into border technology? 

I have IGT Aerospace, Raytheon, General Dynamics, USSI, DAE 
all in my district, all who do electronics warfare and so on. I have 
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been talking to them. SBInet is incredibly cheap compared to any- 
thing we do in the military. 

And we are trying to do what they are doing in tracking terror- 
ists and what they are doing in military on the cheap, and it has 
been a struggle. As we get into some of the particulars, let me ask 
Mr. Peters a question, in your contract, because early on we saw 
that there wasn’t pre-testing prior to coming to the border, you 
built a testing center, is that correct? 

Mr. Peters. Yes, sir, that is correct. 

Mr. SOUDER. Did the government fund that, or how much of that 
was funded by government versus private? 

Mr. Peters. Government-funded, and Boeing has also made 
some contributions to that capital. 

Mr. SoUDER. Significant? 

Mr. Peters. I don’t know the number off the top of my head, and 
I will get that for you. 

Mr. Souder. And was your contract on Project 28 a fixed cost, 
and then you absorbed anything that ran over that cost. Is that 
true? 

Mr. Peters. Yes, sir. The deployment of the P28 prototype was 
a fixed cost, and then the Boeing Company brought its resources 
to complete the project. 

Mr. Souder. Would you say that you have contributed double 
what the government did? 

Mr. Peters. Yes, sir, approximately two-times. 

Mr. Souder. And in TUCSON-1 how is that working? 

Mr. Peters. TUCSON-1 is a different contract, and so we are, 
you know, we are working to deploy that. We are currently part- 
way through our SQT, our system qualification test, and we will 
move into our system acceptance test later this fall. 

Mr. Souder. The government challenge now is, is that when we 
invest in something that we basically had too optimistic and ambi- 
tious goals and now have this kind of investment. If we switch the 
partnership group that we have, we lose the testing center and we 
lose a lot of what you have invested in your private funds, or do 
we have to pay you for that? 

Mr. Peters. You will certainly lose the non-recurring engineer- 
ing that, you know, has spent over the past 2 years on TUCSON- 
1. And then we would have to look at specifically what portions of 
the Playas site were, you know. Boeing-funded and which were 
government-funded. 

Mr. Souder. And we need to understand it because we run into 
this in military contracting, that this type of contact that we have 
here where they had to do the cost overruns puts us in a different 
situation as we develop future alternatives. 

Mr. Borkowski, one of the overly ambitious, to use Mr. Stana’s 
words, was that this was going to be able to be communicated to 
the vehicles. Does that appear realistic, and is that in the future 
proposals because that would be a great advance? But I know what 
these systems cost when we transfer them to Humvees, and it is 
nothing like the cost of what you are proposing to do. 

Mr. Borkowski. Correct, sir. The SBInet Block 1 does not in- 
clude the mobile data terminals, and for several reasons. One is the 
cost of creating the capability. The other is the operational experi- 
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ence and the ConOps that we gained. It is a question of do we real- 
ly get benefit from that. So SBInet Block 1 does not include mobile 
data terminals to deal with those kinds of questions. 

Mr. SouDER. And Tucson won’t either, TUCSON-1? 

Mr. Borkowski. Correct. TUCSON-1 is the first deployment of 
the so-called SBInet Block 1. So the plan for the system will not 
include it. 

Mr. SouDER. I see. Then so the goal is to go to a center, and then 
the center communicates it to the vehicle. 

Mr. Borkowski. Correct. 

Mr. SoUDER. Which is a difference from our original conception 
of the program? 

Mr. Borkowski. Correct. 

Mr. SouDER. But there was no way to cost effectively do the 
other? 

Mr. Borkowski. Correct. Now we are still looking at options if 
they are required downstream, but they are not in the baseline at 
this point. 

Mr. SouDER. Because to some degree in the mountainous areas 
it is easier to get in behind and send the people there than to try 
to figure out how to transmit this data into a vehicle when the ter- 
rain is going up and down. Is that not correct? 

Mr. Borkowski. Correct. That is absolutely correct. 

Mr. SoUDER. Thank you. Yield back. 

Ms. Sanchez. I thank the ranking member. 

I will now recognize the chairman of the full Committee of Home- 
land Security in the House, Mr. Thompson, for 5 minutes. 

Mr. Thompson. Thank you very much. Continuing somewhat 
along the line of your questioning and the ranking member’s, ear- 
lier this year the Border Patrol agents had an opportunity to oper- 
ate the newest SBInet technology at the Boeing test facility. 

We have already heard that according to GAO the agents indi- 
cated that on windy days the radar had an excessive number of 
false detections, which is one of the same problems that plagued 
Project 28. 

But the agents also compared the new camera technology to the 
existing Project 28 and mobile unit cameras and said that the new 
cameras did not even measure up to the existing ones. Now, is this 
true? 

Mr. Borkowski. It is true that that was the conclusion of the 
agents, yes. Those are true statements. 

Mr. Thompson. So the agents don’t know what they were talking 
about? 

Mr. Borkowski. No, that is what the agents experienced. But 
one of the reasons for doing the operational assessment, which was 
informal, was to test some other things like how well did we ex- 
plain the operation of the system. 

How well did we train the operators to use the system? They are 
familiar with, for example. Project 28, and a lot of these operators 
are familiar with the mobile surveillance system. 

So one of the reasons for doing that operational assessment was 
to collect that information, figure out what the problem was, what 
was the cause of that, and then if in the actual deployment that 
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really is an issue. So that was the purpose of that was to collect 
that information. 

Now, in many cases we don’t think that that problem persists 
into SBInet Block 1 as deployed in TUCSON-1, but again, that is 
with the formal operational test and evaluation. 

Mr. Thompson. So if your testimony to the committee is that it 
happened, but there were some reasons for it happening, and it has 
been corrected. 

Mr. Borkowski. We believe so. And again, we will see for sure 
in the operational test and evaluation but we believe so. 

Mr. Thompson. Mr. Stana, would you want to comment? 

Mr. Stana. Well, first that is why you have testing is to get the 
bugs out of a system. In this case the Border Patrol agents who 
tested the system found the bugs that you described, among others, 
and there was a cause for concern. 

The concerns they raised were some on the COP, all the compo- 
nents were integrated, but some was with the hardware itself If 
the camera range issue and the radar flutter issues are corrected, 
I guess I would have to see that in testing before I would buy that, 
you know, just right away. But that is why we have testing and 
that is why the operational testing by the Border Patrol in January 
is going to be very telling. 

Mr. Thompson. Madam Chairwoman, I have a diagram I want 
to put on the screen. Well, so much for technology. We have had 
the information distributed to our witnesses, and what you have 
before you is the original concept behind SBInet. And what I really 
want to do is to have you to explain to the committee what specific 
steps Boeing has taken toward making this technology depicted in 
this diagram a reality. 

[The information follows:] 

Mobile Systems Communications 



Mr. Borkowski. Are you asking that question 

Mr. Thompson. Well, I guess both Mr. Peters and yourself. 
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Mr. Borkowski. Okay. The Project 28 which was a prototype, al- 
though to he fair not properly advertised as such, attempted to test 
this concept of operations and to learn from it. So it did have 
things like satellite communications. It did have things like the 
mobile data terminals. It did have the kinds of things that are de- 
picted here. 

Based on that experience, SBInet Block 1 is a different concept. 
It is a concept that uses microwave communications and relay tow- 
ers to send the information from the sensors hack to the station 
and then at the station for agents to dispatch others to respond. 

So this concept is not the concept of SBInet Block 1 based on the 
lessons learned from Project 28 and the current estimate of the 
operational needs of the Border Patrol. 

Mr. Thompson. So it was changed? 

Mr. Borkowski. Yes, it was. 

Mr. Thompson. Did that reflect the change in pricing or just the 
change in technology? 

Mr. Borkowski. The Project 28, which as we discussed was a 
firm fixed price, did overrun, but Boeing had to absorb those costs. 

As we have designed the new system, that new system is put on 
by new task orders which are like new contracts. I mean they are 
all on this basic contract. And they are priced based on what we 
know or anticipate we want to do next. 

And the go-forward is priced — and by the way, that is a cost re- 
imbursable contract, that means the government will pay what it 
costs — so those are estimated based on the current concept. 

Mr. Thompson. Mr. Stana, based on what you just heard, is that 
a generally accepted procurement procedure? 

Mr. Stana. Well, I think it is a generally accepted approach to 
begin with a project and build on what you can actually make 
work. That is fine. What is missing here and I don’t know if it is 
fair to as the Congress to consider a $6.7 billion investment, if we 
really don’t know what the end-game is going to look like. 

And I know there is some development that goes on here, but 
what this seems to articulate to me is this is someone’s vision of 
the end-game where you will have maybe satellites, UAVs, sensors, 
mobile units and so on, and I don’t know how much of that is still 
on the table in the out years. So there is just a lot of uncertainties. 

Mr. Thompson. Well, I think the whole issue of the procurement 
is what kind of has us in the weeds most of the time, when we are 
trying to figure out exactly where we are, and perhaps we can get 
some further direction. Chief, you might be able to help us at some 
point in trying to clear this up. 

I yield back. Madam Chair. 

Ms. Sanchez. I thank the Chairman. 

And I will now recognize Mr. McCaul, of Texas for 5 minutes. 

Mr. McCaul. Thank you. Madam Chair. Thank the witnesses for 
being here. Recently I went down to the El Paso Intelligence Cen- 
ter, EPIC, and at that point in time, Juarez was and still is in a 
state of crisis. It is probably the most violent city in the American 
continent. 

President Calderon has said he is in a war with drug cartels and 
I mention this only to frame the issue. That is really why we are 
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here today. That is the threat. That is why getting operational con- 
trol of the border is so important. 

They showed me the fence that had been — the physical fence 
that had been built in El Paso which has allowed Border Patrol to 
gain more operational control. But while the physical fence is near- 
ly completed, progress along the lines of a virtual fence using tech- 
nology, in my view, has barely begun. 

And I wanted to reference to a — it is an unclassified notation in 
a DHS intelligence report saying that “drug trafficking organiza- 
tions operating in Chihuahua, Mexico use some 300 identified 
makeshift crossings at low points along the Rio Grande between El 
Paso and Presidio.” This is according to a Mexican government 
study cited in a Juarez daily newspaper. 

And this unclassified map from the DHS intelligence report 
shows Chihuahua and the main drug trafficking locations. Despite 
the evidence that this Mexican state is a source of significant drug 
trafficking and violence, it is alarming to me that the SBInet 
project does not anticipate deploying surveillance technology to this 
section of the Texas — Mexico border, including the Marfa and Del 
Rio Border Patrol sectors, until after the year 2014 at the ear- 
liest — 2014. 

We have completed the physical fence. Virtually, to the point, 
why in the world does this take so long to do? 

Mr. Borkowski. What we have tried to do is come up with what 
we think is a reasonable and prudent and acceptable budget, an 
ambitious but acceptable budget. So essentially the plan that you 
are describing is a plan that we put forward as how much could 
we do with the most budget that we could reasonably expect to ask 
for? 

Now, that is not necessarily, by the way, the budget we will get 
but that was the plan we laid out. The idea I think is to get 
through this SBInet Block 1 to a point where we can then start 
stamping these out, essentially, as production. 

And then the pace of that depends on funding, one, and then two, 
any desire to build off of SBInet Block 1, is there anything I want 
to change in it, as I go into other areas? But that is fundamental 
where that pace came from. It was the most that we thought we 
could reasonably ask for in funding, which is not necessarily what 
we will get, okay, so that all has to be focused in on this, too. 

Mr. McCaul. Well again this is — we are spending a great deal 
of money up here in Washington, and yet we still can’t get this bor- 
der situation under control. And it seems to me we ought to be in- 
vesting more in this technology to get this thing done more rapidly 
than the year 2014. 

You know, my constituents and the American people want this 
done, and they don’t want to wait 5 years to see this thing com- 
pleted. My governor, Texas Governor Rick Perry, in the mean time 
because of the crisis down there, has requested 1,000 National 
Guard troops be deployed and has asked for that from the federal 
government. 

He has not received any response as I am aware to date. Can you 
tell — can anyone on this panel speak to that request? 

Chief Aguilar. The request that Governor Perry has made is still 
be worked out, being looked at between DHS and DOD. At this 
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point I cannot give you an update. I will get you what we have as 
soon as we can, sir. 

Mr. McCaul. Well, I would hope the secretary would respond to 
the letter. I think it is important, particularly if we can’t get this 
technology done by the year 2014. It seems to me it is a good idea 
to get more human manpower and resources down there on the 
border. Chief Aguilar, would you agree with that comment? 

Chief Aguilar. Absolutely. Any kind of capability that we can get 
down to the border as fast as possible is going to help us secure 
our border. Just in fairness to Mr. Borkowski out here as to the 
question that was asked, the lay-down plan, given the capability 
requirements that we have identified from a technology systems 
base is what gets us to Texas in 2014. 

That is not necessarily saying that is when we want to get there. 
We would like to get there yesterday, but of course what we are — 
what we have identified is the capability requirements package 
that they are working to create, and given the budget that we 
think we are going to get, that is that lay-down plan timeline for 
Texas. 

Mr. McCaul. Thank you. Chief. 

And Madam Chair, I hope we can, on this committee and Mr. 
Chairman, the full committee, work to speed up this process, make 
it more efficient, more functional so we can finally get operational 
control of this border. And with that, I yield back. 

Ms. Sanchez. I think there is nobody in disagreement with you 
on this committee. As you know, Mr. McCaul, we have been work- 
ing on this for a while. 

I would like now to recognize one of our members who actually 
represents a border area with some of the most crossings. I believe 
that would be Mr. Cuellar at this point. Are you ready to go, Mr. 
Cuellar? 

Mr. Cuellar. Yes, Madam Chair. 

Ms. Sanchez. Okay. 

Mr. Cuellar. Thank you very much for your leadership in hav- 
ing this meeting. First of all, I want to thank the witnesses for 
being here, and one of the questions I have, GAO and the other 
committee I sit in, in Government Oversight Reform, just came out 
with a report just a couple of days ago criticizing Homeland and 
the billions of dollars that they have invested in technology. 

And saying that it is — I guess you are one of the at risk agencies 
that we have subject to fraud, abuse, et cetera on that, so start off 
with that background. And again I appreciate everything that you 
all do, but I guess it gets us a little frustrated. Being on the border, 
I have lived near the border and. Chief, you are from the area and 
you know what it is. 

I mean billions of dollars have been invested but, you know, if 
we don’t do our work correctly you are going to have governors say- 
ing we have got take things in our hands. For example. Governor 
Perry came up with saying that he was going to send this, “elite 
Texas Rangers,” which I know because I used to do the budgets for 
the Texas Rangers. 

Do you know — did they coordinate with you in any way or form? 

Chief Aguilar. Yes, sir. In fact the Texas Rangers were actually 
trained by our national tactical team, BORTAC. 



30 


Mr. Cuellar. Okay. Knowing their budget, do you know how 
many are coming down to the border? 

Chief Aguilar. I don’t know how many are coming down. I can 
tell you that I believe there was about 15, give or take a few, that 
were actually trained by our tactical unit. 

Mr. Cuellar. Okay, so what Governor Perry is talking about, 
just 15 Texas Rangers that will come in and supplement the work 
that you are doing? 

Chief Aguilar. Yes, sir. I will additionally state that the Rangers, 
DPS and the county sheriffs have always worked very closely with 
us in the past. 

Mr. Cuellar. Well, I am talking about this new elite Texas 
Rangers. 

Chief Aguilar. Yes, sir. 

Mr. Cuellar. So 15 for the record, 1,200 miles for the Texas bor- 
der? 

Chief Aguilar. Yes, sir, 1,200 miles, 15 that we trained. Yes. 

Mr. Cuellar. All right. The other thing is is the — and I appre- 
ciate the work that Boeing has done. I know there have been ques- 
tions about the work, but the Defense Department has been work- 
ing on pilot programs. And I don’t know if they have done a pilot 
program close to Wilmot, Texas in my district there. I think they 
just finished one in the northwest. 

And in sitting down with them, and — is they are saying that, you 
know, instead of millions of dollars for a, let us say, five-mile ra- 
dius, they are saying that they can do this in the tens of thou- 
sands. And Mr. Borkowski, I think you and I, Borkowski, we spoke 
a little bit before, you said it is not really what they are, you know, 
they are — it is not up to par. 

But you know, I still go back and I have seen some of the work, 
but if it is military — and I think, Mr. Souder, I think you might 
have mentioned this before I got in — ^but if it is military tested and 
they have done this in the heat — that was one of the reasons why 
we had trouble on the SBI at the very beginning. 

They have done this before. It is proven, and it is in the tens of 
thousands of dollars, why the heck are we paying millions of dol- 
lars when we can do this in the tens of thousands for the same 
length that we have? 

Mr. Borkowski. Certainly, if we can do what we need to do for 
tens of thousands, we would like to see that and look at it. We 
would be happy to look at that. 

We are actually and have talked to parts of the DOD. It turns 
out the applications they are talking about compared to our needs 
don’t always match quite the way they might think. However, I do 
spend 3 to 6 hours on an average week, talking with Department 
of Defense people on their proposals, talking with various vendors 
and contractors because we actually are trying to collect a reservoir 
of other technologies. 

So that we can start, as we gain experience with the SBInet and 
we are able to measure its effectiveness and we gain experience 
with some of these other systems, we can start picking and choos- 
ing what we put where. So we would be very interested in looking 
at those. 
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Mr. Cuellar. Okay. Mr. Chairman, I have sat down with these 
folks several times, and I will ask both. Madam Chair, I would love 
for you all if we could sit down and do a briefing, Mr. Sender, be- 
cause with all due respect, if we could have maybe Boeing and the 
departments sit down with the Defense. 

I have seen this presentation and unless if I am missing some- 
thing I would like for somebody to tell me that I am missing some- 
thing on this, but if we can do the same range for tens of millions, 
military tested equipment, it has been proven. It is cheaper to the 
taxpayers’ dollars. It is quicker to implement. Why can we not do 
that? Mr. Chairman or Madam Chair, if you want to set that up? 

Ms. Sanchez. Mr. Cuellar, actually, as you know, I sit on the 
Armed Services Committee so we have been talking to the Depart- 
ment of Defense and we have set up a briefing next week to take 
a look at some of the applications that they have. 

I think DHS is correct in saying that they don’t exactly match 
up, but we will have the briefing and an informational meeting so 
that we can take a look at it and then we can decide, since we set 
the policy, the Congress does, as to whether what the Department 
of Defense has done in other areas like Iraq and all and looking 
at the borders. 

For example, whether that technolo^, because it tends to be less 
expensive than what we are experiencing here, whether that is ap- 
plicable and that whether that really, you know, blankets or allows 
us to feel the confidence level we need at our border. 

Mr. Cuellar. Well and again I — yes. I would like to talk to, you 
know, sit down because again I have seen this and being on the 
border, having this type of technology is better than waiting for 
years and years and years for something. And if we can do this at 
tens of thousands of dollars, I would like to see this sit down so, 
I want 

Ms. Sanchez. Unless it gets the job done, I think all of us would 
like to see it. Thank you, Mr. Cuellar, for your questions. 

Mr. Cuellar. Thank you. Madam Chair. 

Ms. Sanchez. I will now recognize my good friend from Florida, 
Mr. Bilirakis, for 5 minutes. 

Mr. Bilirakis. Thank you. Madam Chair. I appreciate it very 
much. Mr. Peters, share with us your perspective on lessons 
learned from previous SBInet deployments and areas that the de- 
partment and Boeing can improve upon to ensure future deploy- 
ments are completed in as timely and cost effectively as possible. 

Mr. Peters. Yes, sir, be happy to do that. Probably the biggest 
lesson learned we took away or one of the major ones was the es- 
tablishment of a test facility in an environment similar to what you 
are going to be deploying in, and that would be Playas, New Mexico 
test bed that we established. 

Another one was the early user involvement. We talked about 
P28 being a prototype system developed predominately by engi- 
neers. We got very valuable, useful feedback from the users, when 
they looked at that P28 prototype system, in terms of the human- 
machine interface. We were able to incorporate that back into the 
actual Block 1 system design. 

We also learned lessons, going back to Mr. Thompson’s diagram, 
learned lessons about latencies that were in the system, the P28 
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prototype used a Ku band satellite communication system and it 
introduced latencies into the system. So we knew we had to take 
those out and we went to a microwave line-of-sight-type commu- 
nication system in the Block 1 design. 

We learned, as we talked earlier, about the wind moving the 
radar around and introducing clutter into the system, so we had 
to introduce clutter rejection algorithms into the design. So those 
things — P28 was a very valuable, and that is why I had it in my 
opening statement, P28 was a very valuable engineering tool. 

In addition to being an enforcement tool for the Chief and the 
Border Patrol, it was a very valuable engineering tool for us to take 
those lessons learned and introduce them into the Block 1 design, 
which is what we will take out to the field, at both Tucson and Ajo. 

Mr. Bilirakis. Sorry about that. Is the department satisfied with 
the contracting vehicle for SBInet? Does it provide sufficient protec- 
tions for taxpayers, if the system doesn’t work? Does it prevent 
large cost overruns, and for example, are there disincentives or 
penalties for contractor or missed deadlines or program errors that 
cause delays? 

Mr. Borkowski. In general, I would say that the contract we 
have is awkward. It is not the contract, in hindsight, that probably 
we should have. It does have the capability to do incentives and 
disincentives. 

Ultimately, the responsibility though for holding the costs and — 
it is basically the government program management. The contract 
is a standard contract. It is a standard type of acquisition. It gives 
us the tools that we do need. 

It includes elements like award fee and incentive fee, which ad- 
justs profit based on performance of the contractor. And as we put 
additional tasks on, we are in the position where we put disincen- 
tives. 

For example, on the northern border, there are schedule incen- 
tives, and if schedules are missed there are penalties for missing 
them. There are also other kinds of tools that we have outside of 
the contract. 

But I would say that the contract as it is structured is awkward, 
and as we get to the point where we have this kind of production 
system that we can start stamping out, we are going to need to 
look at how do we get out from under the structure of this contract. 

Mr. Bilirakis. Thank you. 

Mr. Stana, in your testimony you noted the concerns about the 
impact of placing towers and access roads in environmentally sen- 
sitive locations have caused SBInet deployment delays. Has GAO 
quantified the impact these environmental concerns have had on 
technology deployments relative to the other factors that may be 
slowing this project up? 

Mr. Stana. Well, there were three factors that really tugged at 
the pace at which the SBI Block 1 was being fielded. The environ- 
mental concern was one. There was some confusion whether the 
provisions of the Secure Fence Act applied to the SBI program. 
Turns out it didn’t, so they had to go through some environmental 
procedures to place the towers and roads. 

The other two were the fencing, you know, getting money reallo- 
cated to complete the fencing as much as they could by the end of 
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2008. And the third is is the SBI program just wasn’t ready for full 
fielding. They had to re-plan and retest. 

So even if the environmental concerns weren’t there, it is not to 
say that, you know, they would have met the 2008 date that they 
originally put out there because there were retest and re-plan 
issues out there. 

We couldn’t tell exactly how much each one of those factors 
tugged, but the fact is that the delays persist and it is not only due 
to environmental issues. There were other testing issues and the 
appropriateness and the readiness of technology to be fielded issues 
that were still there. 

Mr. Bilirakis. All right, thank you very much. 

Thanks, Madam Chair. 

Ms. Sanchez. The Chair recognizes Mr. Thompson for a com- 
ment. 

Mr. Thompson. Thank you. 

Mr. Borkowski, you said the contract was awkward. For the com- 
mittee’s information, who developed the contract? 

Mr. Borkowski. Ultimately we are responsible for that contract 
so we developed it, and we are responsible for its nature. 

Mr. Thompson. So I would assume that because we now know 
it was an awkward contract, we won’t enter into any more awk- 
ward contracts? 

Mr. Borkowski. I can’t promise that. I hope that we learn our 
lessons from these kinds of experiences. I have the contract I have, 
and I have to make the most of it until I am in a position, a rea- 
sonable time position to fix it, but 

Mr. Thompson. Maybe I need to ask the Chief. 

Ms. Sanchez. The Chief, I don’t think, had anything to do with 
the contract because he wasn’t — weren’t you not allowed to even 
suggest deployment or 

Chief Aguilar. At the beginning we were not involved in the con- 
tract, and it would actually be a CBP responsibility over all as to 
how the contract is actually designed, sir. And I would agree with 
Mr. Borkowski that at the most opportune time we will look for a 
realignment, if you will, where it can be done because I agree with 
Mr. Borkowski. It is an awkward way of doing business. 

Ms. Sanchez. So let me ask you something because I am told 
that it is a possibility you may be doing add-on or you may be ex- 
tending in the very near future. Does that mean the extension or 
the add-ons are going to be all awkward also? 

Mr. Borkowski. The extension of the contract is done and the 
contract itself has what are called task orders, which are essen- 
tially subcontracts. And that is what makes it awkward because 
the elements of each of these task orders are really connected, but 
they look like they are independent contracts and that is the awk- 
ward part. 

Now, the way that we are managing that now is we have im- 
posed requirements on the contractor to connect those so we can 
work around it. And certainly, though, in the future to the degree 
that I am in control of the design of the contract, we would not do 
this in the future, but it is what we have. 

Ms. Sanchez. I believe, Mr. Souder, I will recognize you. You 
had a comment also. 
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Mr. SouDER. Yes, and I think it is important that Mr. Peters also 
acknowledge that it was a tad awkward on your side, and that gen- 
erally speaking Boeing does not have the principle of entering into 
contracts that cost you more than two times what you get? 

Mr. Peters. Yes, sir, it is an awkward arrangement particularly 
in a development contract where, as Mr. Borkowski said, you have 
multiple task orders and they are linked together hut contractually 
they are treated as separate. 

That is what makes it awkward. That is what makes it slow and 
inefficient for the contractor and customer relationship. 

Mr. SoUDER. And it is fairly safe to say that, if this project ended 
now, it would have been an experience you would have rather not 
heen in. The assumption here is that if Boeing can continue it 
mayhe you can recoup hack to even. 

But one thing that needs to he pointed out here is there was not 
an enrichment of the private sector in this contract. This was just 
basically way over-promised and everybody has lost their shirt, so 
to speak on it, so far. 

Mr. Thompson. Well, but I think the record needs to reflect that 
this was a competitive process. It was not a sole source. So Boeing 
knew they had risk going in and that risk is 

Ms. Sanchez. Supposed to be borne by the private sector. 

Mr. Thompson. Absolutely. Thank you. 

Ms. Sanchez. Okay. Ms. Kirkpatrick, you have been very vigi- 
lant over there waiting for your turn, so I will recognize you, also 
from a border state, from Arizona, Ms. Kirkpatrick for 5 minutes. 

Ms. Kirkpatrick. Thank you. Madam Chairman, it is an honor 
to yield to the esteemed colleague from Texas, Mr. Cuellar, so I 
don’t mind waiting. Thank you, panel, for being here. 

The security of our nation depends on maintaining operational 
control of our borders, there is no question about it. And if the 
SBInet is able to meet our ambitions, it will be a valuable tool in 
achieving this control. 

However, time-after-time, officials from DHS and Boeing have 
come in and told Congress that the program is back on track, that 
past problems have been resolved and everyone is ready to move 
forward. And time-after-time we later find out the old problems 
have not been fixed and there continue to be delays. 

Today we are hearing again the same story. After months of 
being told SBInet is back on track and ready for deployment, the 
GAO is reporting that the technology has many of the same flaws 
it has had for years. This program is too important to keep messing 
up and needs to get back on track. 

Mr. Stana, how much closer are we now than we were 2 years 
ago to having an operational system that works the way we have 
envisioned without the operational shortfalls that have been evi- 
dent in the past? 

Mr. Stana. That is a good question, and I don’t have a complete 
answer for you. What I do know is that the testing regimes that 
have been designed for Block 1 are more rigorous than they were 
for Project 28 and there were some lessons learned from Project 28 
that have been incorporated in the design of the Block 1. 

On the other hand, we are seeing the same kinds of issues that 
we have seen in camera projects dating back into the 1990s, you 
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know, about camera range and reliability and flutter and these 
kinds of things. So I guess we will find out when it goes to oper- 
ational testing. 

I share your concern about the optimism. I think Mr. Peters is 
the third Boeing Vice President that I recall here at the witness 
table, and each time there has been an optimistic assessment, and 
I can understand coming from the contractor why that would be. 

But I think we have to wait and see exactly what is delivered 
and is it operationally efficient and effective for the use of the Bor- 
der Patrol. 

Ms. Kirkpatrick. The second part of my question is why are we 
not testing until January of next year? Why don’t we start testing 
now, the operational test? 

Maybe, Mr. Peters, you can answer that. 

Mr. Peters. We actually are testing but there are phases of 
tests. There is the test that, you know, the contractor has to sell 
this off to me as the engineering geek, okay. And so we are going 
to do that and that is going to start here shortly. In fact, some of 
it has already started in Tucson. 

At that point, I am going to make a conclusion about whether 
Boeing gave me what I thought they were supposed to give me. 
When that happens — now, my customer is the Chief of the Border 
Patrol. 

Now, I am going to turn that over to the Chief of the Border Pa- 
trol and he is going to make whatever conclusions he chooses to 
make. That is the testing we are talking about starting in January, 
so there are steps to get to that. 

Ms. Kirkpatrick. Can that be accelerated? 

Mr. Peters. We hope it can but again the schedule that we have 
given you is the schedule that we think is reasonable. Again, you 
know, there are risks, as Mr. Stana says, and I don’t want to over- 
promise. I want to tell you think we have done the best we can at 
this point to give us the most confidence in that. 

We will try to accelerate if we can. We are already working with 
Boeing on that, but we are not confident that we will succeed. 

Ms. Kirkpatrick. All right. I appreciate your desire not to over- 
promise. We do not need that now, but we do need a system that 
is operational. Thank you. I yield back. 

Ms. Sanchez. Thank you, Ms. Kirkpatrick. 

I will now recognize Mr. Rogers for 5 minutes. 

Mr. Rogers. Thank you. Madam Chairman. Thank the witnesses 
for being here. You know, a little over 4 years ago when I was 
chairing the MIO subcommittee we did an investigation into ISIS 
and just thought surely that could never happen again. And it 
seems like this is eerily similar to the outcome that we saw from 
that debacle but with a lot bigger numbers. 

I would ask Mr. Borkowski and Mr. Stana, could you tell me why 
you think we have let it happen again? 

Mr. Borkowski. I can’t tell you why we think we have 

Mr. Rogers. But with much bigger numbers. 

Mr. Borkowski. Right. The only thing I can tell you, sir, is that 
I think that we have had to build our own competence in managing 
a program like this and then learning what you have to put in 
place. 



36 


And some of the things that we put in place at the start of this 
program, in hindsight, were not effective. And so now we are in a 
position where we can either stop and start over or we can fix as 
much as we think we need to fix to make the risk going forward 
prudent, and that is exactly what we are doing, and there are risks 
in that approach. 

So we are trying to fix what should have probably been fixed be- 
fore this program, but we are doing it in the process of delivering 
it, and I can’t explain how we got here. 

Mr. Rogers. And I just don’t understand, just from a technical 
standpoint, why it is so difficult. I mean, they are basically cam- 
eras on a pole, and we have got folks monitoring multiple cameras 
in a dispatcher format. 

I have been out there and I have seen them, and I just don’t un- 
derstand why we are having problems. This is not the most sophis- 
ticated technology that our country has. As you just heard the 
Chairwoman, what we are doing in Iraq is much more sophisti- 
cated. 

Mr. Borkowski. In some ways it is and in some ways it isn’t. 
And one of the keys things here — well, first of all, there are two 
things going on here and I will use a little bit of an analogy be- 
cause what we bet on — and it was probably not a good bet — but 
what we bet on was that this was like buying a new printer for 
your computer, and you are supposed to be able to plug it in, when 
you go home and, you know, the printer is supposed to work. 

When I do that half the time the printer doesn’t work. It is sup- 
posed to, but it doesn’t, and I have to go get the CD-ROM and 
cram it into place and I will eventually get it to work. That is one 
factor. 

The other is I think we miss the point sometimes that this is a 
network system, okay. That is very important. This is a network 
system. All of these towers are connected and what that means is 
that you have got, in the case of TUCSON-1, nine radars, nine in- 
frared cameras, nine electrical optical cameras, all coming together 
into one pipeline, one communication pipeline. 

So there is the process you have to go to manipulate the data 
from those things to get them all to fit in that pipeline. 

Mr. Rogers. And I understand that, but my point is that is basic 
technology. We do it here. We have all sorts of information systems 
here that if we move around just in this one building, just in this 
one hearing in the televising of it. This is not rocket science. And 
I don’t understand why we can’t do that networking along that bor- 
der in a more effective way. 

Mr. Borkowski. We can, and if we had started with the assump- 
tion of let us look at the requirement, let us look at what band- 
width we have and so forth and designed systems, we probably 
would have been okay, but we didn’t. 

We started with the assumption that we can plug these things 
together and it will fit. And once we did that we were in trouble 
because when it didn’t fit, we hadn’t started from that normal, nat- 
ural beginning and now we had to make it fit. And so we started 
the wrong way in my opinion. 

Mr. Rogers. That is true. 
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Mr. Stana, you used a figure of $6.7 billion a little while ago. 
What was that figure about? 

Mr. Stana. That is the total estimated cost of SBInet from fiscal 
years 2007 through 2014. And it is not a lifecycle. 

Mr. Rogers. So that is what I was going to get at. Nobody knows 
how much this is going to cost. 

Mr. Stana. Well, nobody knows what it is going to look like, so 
how would they know what it costs? 

Mr. Rogers. Right. And I am just amazed that we have spent 
over $3 billion already and we don’t have a system that works. It 
is just phenomenal to me. But last, I want to go to Chief and ask 
about something that I am interested in, blimps. 

You know, we use blimps for weather purposes. We use them in 
the military for aerial surveillance because they loiter. They can 
stay up for a very extended period of time. Do you currently use 
blimps along the border for aerial surveillance? And if so, how 
many and what kind of platforms do you use them for? 

Chief Aguilar. We do not currently use blimps. We have tested 
them in the past out in the field in Arizona specifically. We don’t 
have any now. We do fly some radar aerostats along the southwest 
border, but they are not surveillance blimps. 

One of the things that we are asking Mr. Borkowski, SBInet is 
specifically to capability. If he believes that a blimp is a proper 
platform, he will take a look at that. But our — and this is the good 
thing about the way that the relationship works between the bor- 
der patrol, the SBInet program and whoever the contractor is going 
to be. 

We articulate requirements. This is what the Border Patrol 
needs from an operational perspective. They start doing the re- 
search and assessing what it is that can bring us that capability 
in the most efficient, effective and, of course, reasonable manner 
from a funding perspective. 

Mr. Rogers. Well, I know that you all like the drone, but it is 
so expensive and the blimps are being used by the military now, 
by weather services. I would like to see you all look at that. One 
of my concerns all along about the video cameras on poles is they 
can be shot out, and it is just a fact, by the bad guys, and you don’t 
get the real high surveillance that allows you to look over into 
Mexico. 

So, but I will try to get a meeting with you, Mr. Borkowski, and 
talk about more about that later. 

Thank you. Madam Chairman. 

Ms. Sanchez. You are quite welcome, Mr. Rogers. 

I will now recognize Ms. Jackson Lee for 5 minutes. 

Ms. Jackson Lee. Let me thank the chairwoman and ranking 
member for the hearing. The background of a number of my ques- 
tions will be simply the conditions at the border that I think are 
well-known and have accelerated over the last year. 

The gun running, the explosive violence on the Mexican side of 
the border spilling over to the U.S. border and the interest of the 
American people about whether or not this violence can be con- 
tained and what elements we are using. 

Certainly, SBInet deals specifically with the issues of securing 
the border in ways that might capture the less endowed criminal 
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because there are other ways to promulgate the violence that is 
going on. Mr. Stana, if you would give me what you think is the 
major Achilles heel of this program, the major indictment of this 
program, if you would do that? 

And Chief Aguilar, would you give me a status of the lawsuits 
and the negotiations dealing with the fence? This is part fence, 
part virtual that is at the Texas border? And I would also like to 
understand why there was an extension of the Boeing contract and 
what is expected to be accomplished out of that extension. 

Mr. Stana, first of all? 

Mr. Stana. Okay, thank you. With a broad stroke, I would say 
getting something that works to spec has been the most difficult 
part of this pro^am and Project 28 was accepted. It didn’t meet 
all the specifications, but it is within the right of the secretary to 
accept it and he did back in March 2008. It has been helpful but 
it has not worked to spec, and now we are seeing the same thing. 

I also would note that the spec for acceptance of Block 1 is now 
a 70 percent identification rate, so that means when you are talk- 
ing about drug runners or bad criminals, it can be accepted if they 
can find seven out of 10 of them. And I hope that would come 

Ms. Jackson Lee. Three can really be explosive. 

Mr. Stana. I hope that that metric would come up because, you 
know figuring that three out of 10 are going to get by and you can 
still accept the program, as I understand that metric, seems to me 
a lower bar than maybe we want. 

Ms. Jackson Lee. What about the training of the Border Patrol 
agents, their understanding, comprehension, comfort level with it? 

Mr. Stana. You know, they have been trained to use Project 28. 
They were trained on the mobile units and then there was delay 
getting the mobile units fielded and deployed. You know, I think 
the Border Patrol is doing what it can to train, but until this thing 
gets deployed, you really won’t have the 

Ms. Jackson Lee. But as Mr. Thompson asked the question 
about the agents who said they were uncomfortable or couldn’t get 
their hands around it. 

Mr. Stana. As we understand the Border Patrol agents were 
thoroughly familiar with MMS’ and Project 28 and the folks that 
our people talk with sort of dismissed that counterargument. 

Ms. Jackson Lee. Mr. Aguilar, Chief Aguilar, if you want to 
comment and then add on the lawsuits, please? 

Chief Aguilar. Yes, ma’am. 

Ms. Jackson Lee. And then you might be able to — someone 
jump in on the contract being extended. 

Chief Aguilar. Right. I will ask Mr. Borkowski to speak to the 
contract extension, ma’am, and I will also ask him to fill in some 
of the gaps with — relative to the land condemnation, the lawsuits 
that are ongoing currently. 

As we speak, we have built about 92 miles of fence just in Texas, 
and I mention Texas because that is where most of the lawsuits are 
happening at. We intend to build 115 miles in total. So we have 
about 23 miles that are caught up in some kind of litigation or con- 
cerns having to do with IBWC and things of this nature. 

We are working through those lawsuits, through those con- 
demnations, and we fully expect to either build a fence by the end 
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of this year or articulate a means by which to get the persistent 
impedance that we are looking to get in those areas where we can- 
not build a fence because of the ongoing lawsuit. 

Ms. Jackson Lee. I would like to pursue that with you, but if 
I could get the answer on the Boeing question and what results are 
we looking for at the end of this year? 

Mr. Borkowski. Well, the Boeing contractor — obviously Boeing is 
in the process of building these tubings and testing them, so we 
needed to extend the contract to allow them to do that. And in fact, 
part of what is awkward about this contract is it has these inde- 
pendent task orders, and those task orders have periods that are 
not the same as the master contract. 

So we extended the contract to allow Boeing to continue the work 
that was contracted on the task orders because it is a task order 
contract extension, just provides us the flexibility to continue hav- 
ing Boeing continue the work that was already contracted and, if 
appropriate, do follow-on work. So that is the reason we have ex- 
tended the contract. 

Ms. Jackson Lee. On my last seconds, I just think that we need 
to have a steadfast monitoring of the progress here. This is an on- 
going saga of 10 years plus and our borders are screaming for the 
right kind of security, and America is screaming for the right kind 
of security. 

I look forward to some in-office briefings, and I thank you all 
very much and I yield back. 

Ms. Sanchez. Thank you, Ms. Jackson Lee. 

And now I will recognize Ms. Miller, from Michigan for 5 min- 
utes. 

Ms. Miller. Thank you very much. Madam Chairman. I cer- 
tainly want to thank you for calling this hearing, and I want to 
thank the witnesses as well for their testimony and to the Chief 
and the Director. Certainly appreciate your service to our country, 
all of you, and what you are doing, which is not an easy job. 

And I am very interested in SBInet, and I actually want to talk 
a little about what my experience in my region in our sector has 
been on the northern border. And as always seems to happen, we 
always talk about the southern border, and believe me, I am not 
minimizing. I am very cognizant of all the problems we have on the 
southern border. 

But the northern border of our nation is twice as large, as long, 
and has some similar challenges as well as some unique dynamics 
as well. And a principal advocacy of mine of course is the northern 
border. 

And it was mentioned a little bit about some of what is hap- 
pening in the Detroit Sector and the Buffalo Sector with SBInet. 
But let me just say that our experience is happening very quickly 
and generally quite positively in regards to SBInet. 

And I want to personally thank, if it is not inappropriate. Chief 
Gallegos, who is the Detroit Sector chief, and I know you guys 
move around in your business, but I hope you don’t — we don’t want 
to lose him. We really like him and he is doing a great job. 

And I will tell you, as we have rolled out SBInet in the northern 
sector — actually, principally in my district, of course we always 
have — in Michigan you have the map of your state on the end of 
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your hand here and we are having 11 surveillance cameras put up 
on the monopoles along this sector, as well as we have a mobile 
unit at Selfridge Air National Guard Base which is in the imme- 
diate geographic area, and it houses all different facets of the mili- 
tary, hut the GBP has a large presence there. 

And the SBInet is complementing, under the CBP umbrella the 
Great Lakes Northern Border Wing for CBP which has air assets 
and water assets, additional personnel is there for a number of rea- 
sons, some of the unique dynamics. 

Not only do we have sort of an asymmetrical theater going on 
there with the Great Lakes, the long liquid border that we share 
with Canada, we have the two busiest border crossings on the 
northern tier are there. 

The busiest rail entry in the northern, the entire country actu- 
ally, is there. And all of this is happening, and so we have a lot 
of the same kinds of things that are happening on the southern 
border. 

We are anticipating that we have the ground mission for UAV 
next year, 2010, there as well, again under the DHS CBP. And the 
interesting thing for me that has, and I just want to speak to this 
as a positive experience, is the rollout of all of these surveillance 
cameras. 

You can imagine how we were all very concerned about how the 
public would say, my gosh, big brother. All of a sudden you are put- 
ting these huge surveillance cameras in one of the busiest boating 
sectors, for example, in the entire world really. 

People are out there saying, what do you — ^you know I am out 
there having a beer. Are you going to be looking — or women be — 
whatever. There was a lot of public consternation about the rollout 
of this. 

And I will tell you, our Detroit Sector chief and CBP, how they 
rolled it out, they brought in all the affected stakeholders, our local 
law enforcement officers, the county, the sheriff, obviously the 
Coast Guard which is one of your critical partners, our Canadian 
counterpart, everybody, and most importantly, the public. 

And how the public has accepted this now as not an intrusion 
into their privacy but something that they are looking forward to, 
and I think the first thing with SBInet, the very first big bust that 
we have as a result of these cameras, will dissipate any public hesi- 
tation about it and how — what an important critical tool it is, an 
element for border security going forward. 

And I know I should ask a question, but I just want to make the 
committee aware of what is happening here and speak to this. And 
I was noticing that the chairman put up here — actually as we look 
at this, one of the other things that is happening, Mr. Chairman 
and members of the committee, as well, in our area is something 
called an Operation Integration Center along the northern border. 

Because we have, although in our case we have all the water and 
everything shown on here, all of these various cameras and various 
types of things, all of this data, you know you have to collect the 
data, right? Collect all the data, analyze the data, and then get it 
back out into the hands of the Border Patrol agents, the brave men 
and women who are tasked with protecting our border. 
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And CBP is putting an Operation Integration Center as well at 
the Great Lakes Northern Border Wing which will be a pilot pro- 
gram for the northern border of analyzing all of this data and uti- 
lizing it in an efficient manner. 

And I think that is one of the things that we learned from 9/11. 
That was one of their big recommendations. The ability — you have 
to move from the need to know to the need to share information 
amongst all of the agencies. 

And I know my time is running out here, but I just wanted to 
mention that 

Ms. Sanchez. Your time has actually run out. 

Ms. Miller. My time has run out. I would invite the committee 
to come and take a look firsthand of what is happening on the 
northern border. And again, our experience is very positive. We are 
much looking forward to this in our area. Thank you. 

Ms. Sanchez. Ms. Miller, I would just like to acknowledge your 
continued efforts to talk about the northern border. I know from a 
political standpoint and what America worries about, they are al- 
ways talking about the southern border, but the reality is we have 
three real borders. 

We have the southern border. We have the northern border, 
which is quite open as we still all know, and the resources and all 
don’t seem to get there, and we also have the maritime border. And 
in particular we were very worried about the Caribbean situation, 
drugs coming in and people smuggling, et cetera, which also doesn’t 
get as big a play. 

And we are hoping on this committee at some point this year or 
early next year to address both the Caribbean region and as well 
as the northern border, and I was just talking to our ranking mem- 
ber and we will try at some point, I hope, to make a trip up to the 
northern border. 

We did a few years ago when we went to Niagara, the Niagara — 
Buffalo area, but it definitely is overdue and as we know, the 
stronger we become on one side and some of the links we make 
them stronger then people go to the place where we are not paying 
as much attention or it is weak or — so we definitely have it on our 
list, and I thank you for that. 

Ms. Miller. Thank you very much, Ms. Chairwoman. 

Ms. Sanchez. Our next person will be Mr. Pascrell, of New Jer- 
sey for 5 minutes. 

Mr. Pascrell. Thank you. Madam Chair. Madam Chair, the fact 
is that our inability to find a border security solution that actually 
works makes it impossible for the Congress to enact real com- 
prehensive immigration reform. That is the bottom line. 

And with all due respect, and I thank them for their service. 
Chief Aguilar, Mr. Borkowski and Mr. Stana and to many respects 
our friend from Boeing here, not the technology that is the prob- 
lem. See, I don’t think the technology is the problem. It is our in- 
ability to articulate a coherent policy for practicing and protecting 
our borders. That is the problem. 

I don’t think they are the problem. We are the problem, and the 
administration is the problem before and now. So you can put more 
personnel — I mean we just discovered we had a northern border in 
the last 2 years. I thought that had disappeared, dematerialized. 
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But you can have more personnel, more walls and fences and more 
electronics and we are good at that stuff, you know, like to work 
with that. 

But we are not good at accomplishing what we set out to do and 
that is to have an overall plan and have a clear budget. This budg- 
et is certainly not clear to me. Maybe it is clear to all of you. 

So Chief Aguilar and Mr. Borkowski, I have a simple question 
on the actual results we have seen from the Secure Border Initia- 
tive. Since fiscal year 2005, SBFs funding has amounted to over 
$3.7 billion. This year the Department of Homeland Security has 
requested $779 million in SBI funding for the fiscal year 2010. 

My question is what are the actual results on the border before 
and after we had put all this funding into technology on the bor- 
der? And my second question, and I will have a third one, but my 
second question, just to be clear, how many more illegal crossings 
have we stopped in the years since we started SBI as compared to 
the years before? How many more drug seizures have we made? 

How many weapons have we stopped from going across the bor- 
der because remember. Madam Chair, we weren’t even concerned 
about all the weapons that were going from the United States 
down into Mexico which are now killing our guys and gals — our 
guys and gals. We certainly don’t want to stop industry do we? So 
we want those weapons to continue to go over from all kinds of 
sources. Let us start with those two questions. 

Chief Aguilar. Let me begin with the statistics that you asked 
for. Congressman. The peak year for activity levels was fiscal year 
2000, the year of 9/11, 1.6 million apprehensions of illegal entries 
between the ports of entry. In addition to that, close to a million 
pounds of narcotics. As we speak we are going to end up this year 
with about 5-1/2 or 550,000 apprehensions, a decline of over 62 
percent. 

One of the reasons we have been able to do that — oh, and by the 
way, the narcotics apprehensions is about 2.5 million pounds, a tre- 
mendous increase. One of the reasons for that ability to increase 
the narcotics apprehensions, we could because our ability to focus 
on other threats such as narcotics. 

When we mitigate the illegal alien incursions we are able to 
focus our efforts on other threats. One of the reasons we have been 
able to do that is because of some of these expenditures of funds, 
some of these expenditures of funds. 

Within these $3.7 billion that you spoke about, we got capabili- 
ties to us such as the MSS that was spoken to earlier, mobile sur- 
veillance system, which gives us a standalone capability. It is a 
system standalone capability. It is not networked, but it gives us 
a tremendous amount of enhancement to our agents. 

Mr. Pascrell. What about the interdictions of weapons going 
from the United States to Mexico? 

Chief Aguilar. We have actually increased our efforts as a de- 
partment, CBP. Border Patrol is assisting 

Mr. Pascrell. How many weapons have you confiscated? 

Chief Aguilar. I don’t have that number for you right now, sir, 
but I can get it for you. 

Mr. Pascrell. Do you have any idea? 
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Chief Aguilar. I wouldn’t guess at this point, sir. I would rather 
not. I will get you the number. 

Mr. Pascrell. Is that a priority? 

Chief Aguilar. It is a DHS and a CBP priority in which Border 
Patrol specifically assists, and this Congress has actually given the 
Border Patrol 44 specific positions for next year in order for us to 
continue assisting. But the main focus on southbound weapons is 
by our OFO counterparts at the ports of entry checking traffic 
southbound. But I 

Mr. Pascrell. Could you get back to me and let the committee 
know how many weapons have been confiscated 

Chief Aguilar. Absolutely. 

Mr. Pascrell. that are going from the United States into 

Mexico? 

Chief Aguilar. Yes, sir. I would also take the opportunity. Con- 
gressman, to address something that I think is important because 
of the level of support that Congress has given to CBP, Border Pa- 
trol and DHS, but specifically CBP. Madam Chair, unfortunately I 
think we may have provided you with some wrong stats. 

The number of Border Patrol agents, and I am very pleased to 
put this forth, as of the 29th of August, was actually 20,000 agents, 
20,000 Border Patrol agents. We have grown tremendously. 

That along with the capability being given to us right now by 
Project 28, its evolution, its morphing, its development, its contin- 
ued enhancements, is helping us tremendously. We still have a lot 
further to go and we are working very hard because of the recogni- 
tion that we do need to secure this border as America has de- 
manded. 

Mr. Pascrell. Having a second round? 

Ms. Sanchez. We will see. Thank you to the gentleman from 
New Jersey. 

When I began this hearing I spoke about metrics and trying to 
understand whether putting up a physical fence or putting up a 
virtual fence is really going to allow us to, if you will, take scarce 
resources and deploy them and use them better so that, in fact, we 
can bring down the apprehension, bring down the number of people 
coming across illegally, get the number of drugs that we need to. 

And Mr. Pascrell, I completely share your view that until we fix 
the immigration issue we will continue to have excess people, peo- 
ple trying to get into this country. That really clutters up what we 
are really trying to do which is to get really bad guys, get the drug 
dealers, get people who would harm this country. 

So unfortunately this is just one piece of that. This is the, you 
know, the piece of security, and I think it is fair to say that the 
people in the United States don’t believe that we have been doing 
a good job of securing our borders. And that is why this SBInet, 
that is why the resources that we are giving to Chief Aguilar and 
others, that is why the physical fence in places where it does work 
is so important for this cause. 

We need to have a level of confidence in the American public that 
in fact we can keep people out and we can also catch the bad guys. 
So I appreciate you bringing up the issue of how important the re- 
form of immigration is. 
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I would like to at this point recognize a member who we gave 
unanimous consent to sit on this committee today, who sits on the 
full committee, actually is the chair of our oversight committee, 
and he and I have chaired many hearings together, in particular 
looking at the issues of border security, and that would be Mr. Car- 
ney for 5 minutes. 

Thanks for waiting around to get a chance to ask your questions. 

Mr. Carney. Well, thank you for the gracious invitation to at- 
tend, Madam Chair, and I have several questions, probably more 
than 5 minutes worth, but we will not do — this is not the last time 
we will gather, I am sure, on the subject. 

Chief Aguilar, you mentioned earlier in your comments that you 
have sort of a three-legged stool, that — and it is all interdependent. 
You know, I think one of the legs, the technology leg, is a fairly 
wobbly leg. How are you compensating for that? 

Chief Aguilar. We are compensating for that wobbly leg by con- 
tinuing to develop our capabilities within the technology realm. 
Going from standalone technology, for example, to a integrated sys- 
tem or a network of systems for technology is where we need to get 
to. 

In addition to that 

Mr. Carney. But I know what we need to get to but what are 
you doing now? 

Chief Aguilar. Well, as I said, that is part of the actual develop- 
ment that we are going through that Mr. Borkowski is doing on our 
behalf Our responsibility as agents is to identify and articulate the 
requirements that we have. 

His responsibility is then to search out a means by which to fill 
that gap, that void that we have articulated as a need. We have 
technology. We have standalone technology. We are putting pieces 
together in a rudimentary fashion, but what we are working to- 
wards is that integrated network system that we are — that is what 
we are requiring. So it is a work in progress basically. 

Mr. Carney. Putting pieces together in a rudimentary fashion. 
Okay. Okay. 

Mr. Borkowski, I have got to compliment you on a comment you 
made sort of offhand, but it wasn’t lost on me, that P28 was not 
sold as advertised. I don’t know anybody on this committee who 
thought it was a prototype when they agreed to it, but now it is 
being sold as a prototype, as to somehow, you know, it is just some- 
how a bit of a slight of hand. And it just rankles me to hear that 
as a prototype. 

In any event, you said something that was interesting, that you 
purchased several printers over the course of your time and some- 
times, you know, they work half of the time they work as adver- 
tised, half the time they don’t. You continued to buy those printer 
products that don’t work as advertised? 

Mr. Borkowski. You know it is interesting because we had this 
discussion at the department, and when I had this with senior 
leaders at the department they said, “Well, you know, that is why 
you buy a Mac.” 

But the issue that you have and the question that we always 
have is if you go to, you know, as an individual when I go to buy, 
a Mac costs about three times a P.C., and so I am going to make 
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a conscious decision about do I want to buy — pay the one-third and 
pay the pain of always cramming in the printer, or am I going to 
pay three times and have the high confidence in the thing, and 
that is exactly the situation we are in. 

And typically in the government we go with the one-third cost. 
And I am not saying that was necessarily a bad decision. You 
know, I am not — you could make that argument either way, but 
that is essentially what happened to us. 

Mr. Carney. Mr. Peters, I think you are probably in maybe a 
better position than your two predecessors, but we asked the ques- 
tion a year-and-a-half ago, maybe 2 years ago now, of one of your 
predecessors of what happened? 

And they said, “Well, we didn’t have the A team in the contract.” 
I mean, that was their answer. “We didn’t have the A team on 
there.” I am not sure how far down the alphabet they were, but I 
want to believe that you are the A team and that you are going 
to do this well. 

We want to be able to believe you, but you have to understand, 
in the context of what has happened in the past, it is tough for this 
committee and certainly my subcommittee to believe your words 
until we see results. And results are going to be absolutely essen- 
tial and, you know, the trials coming up here in the next couple 
of months we are going to be paying very close attention. 

In fact, it wouldn’t surprise me if we get a request from this com- 
mittee and my subcommittee to observe them, to be on the ground, 
you know, when they are going on because we are paying that close 
attention. 

Mr. Stana, the last question is for you and it is a yes or no an- 
swer actually. I know it is hard in government, but has the Amer- 
ican taxpayer so far gotten what they paid for? 

Mr. Stana. No. 

Mr. Carney. Thank you. No further questions. 

Ms. Sanchez. And I thank the gentleman from Pennsylvania. 
Pennsylvania? Pennsylvania. Okay, I want to go back to the origi- 
nal, one of the original things I said, metrics. So one of the discus- 
sions, Chief Aguilar, you and I have had over time is we have now 
given you 20,000 positions. 

You have done a great job in finding people, trying to train them, 
bringing them along and building a culture that is really about get- 
ting the bad guys but, you know, most of the people who cross the 
border really have a reason to be crossing and making sure that 
people feel confident about that. 

My question to you is because we had this discussion, if we get 
SBInet working and if we put up the physical fence in places as 
we have, is that going to create more work in a sense for your 
workforce where you will need more people? 

Or is that going to make it a necessity not to have the 20,000 
agents that you currently have because the last time we discussed 
this I believe you said something to the effect, “I don’t really know 
if my workforce will decline or whether we will just be catching so 
many more people that I am actually going to need more people to 
get them, more people to detain them, more people to put them 
through the process.” 
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So what is the magic — do you think now and what is the metric? 
How are we going to judge whether we are just making so much 
busywork in a sense for us and really not using the scarce re- 
sources of the American people to still go after the bad guys? 

The terrorists, the person who means to, you know, bring in 
chemical weapons, which is really, I think, when we look at home- 
land security, our biggest desire is to really get the bad guys before 
something happens on our soil. 

Chief Aguilar. Yes, ma’am, and we have spoken about this before 
and thank you for asking the question because I think it is impor- 
tant that at every opportunity we speak to this. First of all, I think 
it is important that we recognize that the efforts that are ongoing 
are to secure our borders. Each one of our borders — you articulated 
three of them and I agree there are three versions of our borders — 
requires a different enforcement model. 

The purpose of the application of the enforcement model is to ba- 
sically, on the southern border for example, is to mitigate the high 
level of cross border illegal traffic that is occurring because of the 
potential for exploitation of that high traffic by not only narcotics 
traffickers, illegal aliens, but especially the terrorists that are still 
looking to come into this country. 

So applying the right enforcement model comprised of the right 
type of technology, the right level of technology, the right numbers 
of personnel, and the tactical infrastructure is critical. The metrics 
that correlate to that is how do we measure that mitigation of cross 
border activity? 

There are several ways that we use. Third party indicators, what 
happens to activity that is associated with a high level of cross bor- 
der activity? We see in San Diego, for example, we use to see a lot 
of stolen vehicles, people getting run over on the major highways. 

We used to see a lot of rapes, murders on the immediate border. 
We used to see stash houses. We used to see staging on the Mexi- 
can side, social costs because of hospitals and things of this nature 
having to basically cater to this illegal traffic that was occurring. 

We measure all of those to gauge what is happening overall from 
a global perspective as it relates to a specific area of the border. 
So we take all of those things into account. Some of the things we 
take into account — assaults against our officers. 

We know for a fact that when we are going into an area of oper- 
ation to gain control, assaults against our officers are going to esca- 
late. They are going to go up. We fully expect that. We train, orga- 
nize and equip our officers in order to be responsive to that. 

So we take a look at all these metrics looking for the outcome 
of securing our border. On our northern border, I won’t go into a 
lot of detail, but on the northern border we have an absolute need 
to increase our situational awareness of just what is happening, as 
Ms. Miller said. 

That we at this point, frankly, there are some points on the 
northern border where we just don’t know what we don’t know be- 
cause we are not out there to the degree that we need to be. 

So what are the metrics? It is intelligence. It is working with 
CBSA. It is working with RCMP, working with our IBIS units, our 
ICE partners, FBI, DEA, interlocking all the intelligence that we 
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have, getting greater fidelity on that northern border. So those are 
the metrics that we are looking at. 

Now, as we move forward one of the complexities that we are 
faced with is that we are dealing with the obvious — human crimi- 
nal aspect. For everything, for every action that we take they are 
going to react. 

Whether it is because they are wanting to come into this country 
to make a better life or to destroy our way of life, or whether they 
are looking to come into this country to bring in their narcotics 
loads. There are certain draws into this country. So that human as- 
pect we have to take into account. We actually play for that dis- 
placement. 

It is going to move until we are at a point where we have secured 
our entire southwest border. As we speak, in California on the Pa- 
cific side yet — 2 days ago we had two loads of aliens that went out 
20 miles into the Pacific and then went north 39 miles and then 
landed. The reason for that is they can’t get past us along the land 
borders in San Diego. That is actually a measure of success. 

Coast Guard is involved with us right now so that we take that 
avenue away from them also. So those are the things that we are 
tracking. Those are the metrics and that is the way that we pre- 
plan where it is that we are going. 

Ms. Sanchez. Thank you. Chief 

Mr. Sender, do you have a couple more questions for, sir? 

Mr. SouDER. Yes. I wanted to make a couple of comments and 
a fundamental question. Mr. Pascrell and others have talked some 
about the north border. As somebody who worked narcotics issues 
for many issues, as well as that evolved into terrorism and did a 
border report after a series of hearings prior to 9/11, and have 
worked with Chief Aguilar for many years, let me say that I have 
visited every state on the north border, have held joint hearings 
with the Canadians on the north border when I was chair over in 
the Government Reform and Oversight and before the creation of 
this committee. 

And the problems that we have are common. It is people and 
contraband. The contraband can be narcotics. The contraband can 
be chemical weapons. It can be nuclear and it is a constant chal- 
lenge. The people can be coming for work. They can be coming for 
terrorism. They can be coming for a variety of reasons, and the 
problem is that if any can get through, which is almost impossible 
to stop, then any could be the one carrying the nuclear weapon. 

And the challenge is how you get zero tolerance when you have 
these huge borders and that obviously requires intel, which is crit- 
ical, and then it requires every strategy. Part of the job of Mr. 
Stana and your whole agency is to be a pain in the neck and to 
try to hold the agencies accountable. That you obviously don’t have 
all the information, but it provides an independent check and we 
need to hear that constantly. 

I don’t know whether or not this program ultimately will be justi- 
fied in cost. Quite frankly I was one of the early skeptics because 
I felt this was an excuse to avoid building a real fence and dealing 
with it and it was too massive of approach rather than a building 
block approach, and if you did 28 miles, when you have as long a 
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border as we are and put this much money in 28 miles it wasn’t 
going to be workable. 

I don’t agree with the statement that some of us didn’t raise that 
question in the very beginning. We had questions as to what the 
deal was with this. The prototype was an ideal structure that in 
the military world would have been incredibly expensive. In this 
world we didn’t have the dollars to do it. 

You can see certain advantages with the UAVs going up. You can 
see where the gun is. Our agents that have been killed in Cali- 
fornia, had they had technology to tell them that there were three 
guys there with a gun he wouldn’t have been assassinated. 

If you can see at Organ Pipe where a park ranger was killed, if 
we would have had information that would have been able to get 
down to them there they would have been able to see where his 
gun was. They would have been able to see where the drugs were. 

That is incredibly expensive, and the question is what can we do 
that is reasonable, that is workable on both borders to add tech- 
nology to the people and to the other methods that we use? 

And because they are always going to change. Chief Aguilar defi- 
nitely made a terrific point in that is what we deal in narcotics all 
the time. The degree you push them out more you increase their 
expense. You have reduced the numbers. You have more chances 
that they will trip up, more chances that you will see them, and 
the whole reality here is, is that we are never going to reach 100 
percent. 

But the degree we make it harder, the more likely are that you 
are going to catch them and we are much more aware than we 
were on 9/11. 

Now, my fundamental question is that there were some signs 
that you are going to look at SBInet in January and see whether 
it would proceed. And at some point if we are going to do the whole 
border, particularly if we are doing the north, too. Congress still 
hasn’t seen a — what the range of the cost of this project is. 

The only way we can do that is to take, okay, here is what we 
did for 28 miles. Now we are doing that with TUCSON-1. Are we 
going to extrapolate that? What percent of that do you extrapolate? 

Then you wind up with these huge figures that scare Congress 
off. Ultimately we need some sort of “effective control” of the bor- 
der. Do you see yourself evolving towards another strategy? A fast- 
er strategy, a more of a building block strategy, what do you see 
Mr. Borkowski? 

Mr. Borkowski. We see ourselves as going to a building block 
strategy. So what we have at this point is we have a plan that if 
it is appropriate that talks about covering the whole border. And 
we need to be prepared to execute that plan. But like you, we don’t 
have all the data we need to convince ourselves that that is the 
right plan. 

It may make more sense to be a little more selective about where 
we put this. So for example, one of these areas of responsibilities 
covers about 20 to 40 miles of border. That is roughly the range. 
And it costs us, loosely speaking, about $50 million to cover that, 
you know, to put it in. Now, there is the operation cost. 

So you can start to see that as we figure out what the effective- 
ness of this is, compared to other lower costs or other types of tech- 
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nology, which is the reason I am having these 3 to 6 hours of meet- 
ings every week, to collect those other technologies. We will gain 
some experience here and then the department is going to he in a 
position to say, okay, we are prepared. 

We are prepared to cover the whole border, but before we do that 
let us take some of this experience and say is that really the most 
cost effective way to mix infrastructure, technology and personnel 
in all parts of the border? 

So our strategy has been be prepared to do it. Get to the point 
where you are prepared to do it as quickly as told, but also make 
sure as you do it you have incremental steps where you can check. 
And we can have this discussion about how much is the right 
amount in each part of the borders so then we are 

Mr. SouDER. And then it is important for anybody who is watch- 
ing this hearing or reviews the record of this hearing, to under- 
stand that while we are focused on this sector of Arizona which 
continues to have, plus Douglas, the most intense pressure, al- 
though we don’t know what we don’t know. 

The fact is that your agency isn’t just focusing on this area be- 
cause we talked just beforehand about what is being done at Big 
Bend and Amistad in Texas. Congresswoman Candice Miller just 
talked about selfridge. You are working the whole border. It is just 
this is the most intense area because it is the most tense area of 
conflict and numbers. I yield back. 

Ms. Sanchez. And I might remind my ranking member that the 
border is much more than just the land border also. There is a rea- 
son why we are called the Border, Maritime and Global Counterter- 
rorism Subcommittee. Engages quite a bit. 

Mr. Pascrell, do you have a question or two? 

Mr. Pascrell. Thank you. 

I want to ask Mr. Stana about standards. I know that Homeland 
Security keeps on changing the goal. It makes it more difficult for 
them to do, and the other folks, to do what they have to do. 

It is my understanding that at various times when it has become 
apparent that the SBInet would not be able to meet established 
performance criteria, that the department has simply lowered its 
standards rather than fixing the problems with the system. 

At one point there were nine such criteria, and we talked about 
this a few years ago. Now there are three. At one point the system 
was supposed to identify and classify 85 percent of the entries. 
Now it is only 70 percent. So Mr. Stana, what can you tell us about 
the performance criteria for both Project 28 and TUCSON-1? How 
do they compare and are we grading on a curve? 

Mr. Stana. With respect to Project 28 the criteria there was 95 
percent plus or minus 5 percent, so that was much higher. For 
Block 1 I believe the objective is 85 percent, but the threshold for 
acceptability is 70 percent. I would hope that over time that bar 
would go up a little bit. That seems a little bit low. 

I think, you know, 2010 is going to be a crucial year with these 
operational tests, and if the technology turns out to work and, you 
know, with a few tweaks or right out of the gate that is great. We 
all hope it works. 

If it doesn’t then perhaps the department needs to think about 
a plan B because this is the second prototype in essence after 
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Project 28 and if it this doesn’t work with appropriate metrics, then 
what? 

Mr. Pascrell. Well, let me ask you this question. I mean you 
anticipate it. You have looked at this and you have overseen the 
situation for quite some time now. You have witnessed the changes 
I have talked about, the goals changing. What is the main problem 
here? Since we are not satisfied here — it is quite obvious — ^both 
sides of the aisle as to what is happening down there? 

And then it is not any way a reflection on the hard work that 
the chief does and the other folks have done. But we are not get- 
ting it done. And while that is not getting done we are not respond- 
ing to the major problem of immigration. 

In fact, the economy of America has more to do with the immi- 
gration than any of our brilliant ideas here about how we are going 
to make sure we know who comes into this country from wherever 
they are coming, north, south or, you know, from planets. It doesn’t 
matter. What is your analysis? 

Mr. Stana. Well, I would put it this way. This is a very difficult 
thing to do. We can talk about hooking up printers and I think 
that — and I understand that he is trying to use a metaphor here, 
but it almost simplifies the task at hand, and maybe we are still 
having an expectation gap here. Is the technology really ready to 
do what we have contracted for it to do? That is one thing. 

The second this is is that I think in setting contracts that talk 
about the whole northern and southern border in 3 years and, you 
know, now we are — it seems like every time we have one of these 
hearings everything is going to be fixed and we are disappointed. 

Maybe it is just — is time to really think about whether this is the 
way to go? Are cameras really of sufficient rigor and technology to 
get the 10-mile range that maybe the Border Patrol might like? Are 
the radars really able to deal with the winds that you have to ex- 
pect down in Arizona? Or is there another plan? 

I know the Border Patrol likes MSS’ as sort of a stopgap for 
small areas and they have their problems, too. But in thinking 
about this, and it is a good question, maybe the grand plan is 
something that isn’t achievable right now given the current state 
of technology, and maybe, depending on what happens in 2010, it 
might be time to think about other options. 

Mr. Pascrell. I want to thank you for your honesty, and I ask 
this question to you because I respect your acumen in this area. 
Perhaps maybe we ought to get the immigration policy first before 
we deal with the border situation because wouldn’t — if we had a ro- 
bust immigration policy that we can come together, both sides, that 
would certainly affect the traffic on any of our borders. 

And it might simply save us a lot of money, and doing what we 
are doing is not succeeding, not to the extent that we want it to. 
I am very concerned of putting our men and women in jeopardy if 
we are not clear about the policy in the first place, and I would 
suggest that we are not. I will stand corrected if I am wrong. 

And I have seen too many valleys in this thing and not enough 
peaks, and I am concerned. We have been here together, whether 
we were before when we were a select-committee before we were 
even a committee, you know, I have been here trying to do it to 
the best of my ability, to be in — to be something hopefully positive. 
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Ms. Sanchez. Thank you, Mr. Pascrell. 

Mr. Pascrell. I think we are headed in the wrong direction. 
That is my opinion. I don’t know. I am not going to ask you wheth- 
er you agree or disagree, hut 

Mr. Stana. Well, I am not a policymaker, Mr. Pascrell. I just try 
to provide information and analysis. 

Mr. Pascrell. Thank you. 

Ms. Sanchez. The gentleman’s time has expired anyway so we 
will lose that. 

Mr. SouDER. I want to say 

Ms. Sanchez. Go ahead, Mr. Sender, just a comment. 

Mr. SouDER. I would like to say something that the other mem- 
bers can’t really say. The republican administration overpromised 
the ability of technology to do this, and we would appreciate that 
the new administration doesn’t overstate it. Come in with realistic 
goals, realistic budgets and that we will try and address it from 
there. 

Ms. Sanchez. And I think overall what you are hearing from this 
committee is that we are very concerned about securing the border, 
and I think we have worked in a very bipartisan manner to at- 
tempt to do that and keep the politics out of this, although as Mr. 
Souder and I were just discussing, there are always politics in- 
volved whether it is immigration policy or the border, et cetera. 

I have one more question for you because as the chairwoman of 
this subcommittee in particular, again, one that is titled Border, 
Maritime and Global Counterterrorism, as you probably hear — and 
I hear this over and over and we talk to our membership. 

Some of us have made some trips to some of the areas. There are 
more areas to be secured. We were talking about the Colombia 
drug issue. 

Chief Aguilar, you spoke about how people are avoiding the land 
now and they are going around and coming through the ocean. We 
have a real open area as far as the Caribbean arena, and so there 
has been a lot of bantering around, especially at some of my mem- 
bers about the fact that they go and they travel and they take a 
look at these things. 

I want to ask both Mr. Stana and Chief Aguilar, do you think 
it has been worthwhile for the members to come out and actually 
take a look at, for example, SBInet, to go over and talk to the 
Mexican officials about border violence that is happening? 

Do you think we should be going to the northern border? Do 
you — just what is happening and talking to the Coast Guard and 
what is going on, for example, in the Pacific or the Caribbean? 

Do you think that is worthwhile or do you think we should just 
take Mr. Stana’s and your word for what is happening out there? 

Chief Aguilar. You should not take our word for it. I would abso- 
lutely recommend that you continue going out to the field. And it 
is a very complex matter that we are handling. It is in requirement 
of a comprehensive approach and the enforcement model that I 
spoke to earlier is very specific to each one of those borders and 
even within those borders within specific areas it needs to be lit- 
erally designed for the area we are focusing on. 
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I would absolutely love to have you and the rest of the committee 
members out there. I think it is critical that you get a look at it 
firsthand. Absolutely yes. 

Ms. Sanchez. Mr. Stana, how do you feel about that? 

Mr. Stana. Yes. Well, I would like you to take my word for 
things, but I think it is absolutely essential. I get down there three 
or four times a year and the Border Patrol and Air and Marine are 
good enough to take us around and, you know, up in the helicopter. 
There is no substitute for seeing it firsthand, seeing what works, 
what doesn’t work, what the challenges are. 

It sounds awfully simplistic sometimes to say well, you put this 
camera and this radar together and a COP and everything is going 
to get — it is difficult. The terrain is difficult. The challenges are 
there, and I think getting down there is one way to gather a first- 
hand appreciation for the difficulty of this task. 

Ms. Sanchez. I appreciate your comments, and I just want to re- 
mind all of you and in particular Mr. Peters, you didn’t have too 
many questions — representing Boeing there. I just wanted to let 
you know this is not about a witch hunt. 

This is about trying to figure out how we make a system work 
because the American people have not only tasked with spending 
the money to do so, but we have such broad issues out there that 
affect so many people on a day-to-day basis. 

That if we can’t get this under control, if we can’t work together 
and we can’t figure it out, you know, it is very difficult to work on 
some of these and have the confidence to work on some of these 
other issues that are out there. 

So I want to thank all of you for being before us today, for your 
valuable testimony. I want to thank the members for having at- 
tended so well, and members of the subcommittee may have some 
additional questions for you. We will put them in writing. We hope 
you will get them back to us as quickly as possible. 

And hearing no further business, this subcommittee stands ad- 
journed. 

[Whereupon, at 12:23 p.m., the subcommittee was adjourned.] 
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Questions From Chairwoman Loretta Sanchez for David Aguilar and Mark 

Borkowski 

Question la. The Committee understands that recently constructed border fencing 
is already in need of repair in many places along the border. The Government and 
Accountability Office (GAO) noted that each breach in the fence costs on average 
$1,300 to repair. Moreover, GAO reports that the overall 20-year life-cycle cost for 
the fence is estimated to be $6.5 billion. 

What is the total cost of repairs for border fencing already constructed? 

Answer. Since March of 2008, CBP has expensed $7,509,688 for contracts on fence 
maintenance for the El Centro, Yuma, Tucson, Laredo and El Paso Sectors. 

Question lb. What is the current status of procuring maintenance services for the 
border fence? 

Answer. Short term maintenance contracts are currently in place for the Yuma, 
Tucson, Laredo, and El Paso Sectors. Additional short term maintenance contracts 
for the San Diego, El Centro, Marfa, Del Rio and Rio Grande Valley Sectors are 
scheduled to be awarded during first quarter of fiscal year 2010. These contracts 
will be in place until the long term “Comprehensive TI Maintenance and Repair” 
(CTIMR) contracts are awarded. 

Question Ic. Please describe CBP’s long-term strategy for fence maintenance. 

Answer. The long term strategy for fence maintenance is to be provided through 
the “Comprehensive TI Maintenance and Repair” (CTIMR) contracts covering all 
nine Sectors. The strategy is for CBP to set aside two of the four contracts to small 
businesses and the remaining two to full and open competition. The first CTIMR 
Request for Proposal is currently under development, with contract awards sched- 
uled for fiscal year 2010. 

Question 2. Last year, CBP reprogrammed approximately $400 million from unob- 
ligated SBInet funds, along with funding from other Department accounts, in an ef- 
fort to complete construction of border fencing by the end of 2008. How did the re- 
programming of funds affect the schedule and deployment of SBInet? 

Answer. The funding that was redirected from SBInet to the Tactical Infrastruc- 
ture program last year effectively eliminated the potential to complete SBInet de- 
ployments in Arizona by the end of 2011. However, even with the full funding, meet- 
ing this SBInet deployment schedule would have been high risk due to technical and 
management challenges. When CBP re-planned the SBInet deployments within 
available funding, we were able to step back, make trade-offs between risk and 
schedule, and provide enhanced testing and engineering rigor before we resumed de- 
ployment. 

Question 3. According to a recent GAO Report (GAO-09-896), CBP has not sys- 
tematically evaluated the impact of tactical infrastructure on the border. This find- 
ing is very troubling considering the $2.4 billion investment that American tax- 
payers have made in this infrastructure. 

Considering all the funding that Congress has provided for fencing and the $400 
million in reprogramming that CBP directed last year for fencing, why hasn’t CBP 
completed this type of study? 

While apprehensions have generally decreased along the southwest border, how 
do you account for the rise in apprehensions in the San Diego sector, where fencing 
has been present for some time? 

Answer. The Government Accountability Office (GAO) report entitled Secure Bor- 
der Initiative: Technology Deployment Delays Persist and the Impact of Border 
Fencing Has Not Been Assessed (GAO-09-896) recommended that Customs and 
Border Protection (CBP) conduct a cost-effective evaluation of the impact of the tac- 
tical infrastructure’s contribution to border security. CBP concurred that this study 
would be beneficial and has since committed to completing this study by the end 
of calendar year 2011. 
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The Office of Border Patrol (OBP) recently met with a representative from the 
DHS Center of Excellence for Border Security and Immigration (co-located at the 
University of Arizona at Tucson and the University of Texas at El Paso) and dis- 
cussed CBP’s need to analyze the impacts of tactical infrastructure on border secu- 
rity. The Center of Excellence, established through the DHS Science & Technology 
Directorate, has an open task order with the Department of Homeland Security. 
OBP is currently developing its Fiscal-Year (FY) 2010 spend plan for allocation of 
the necessary funding to facilitate the study and ensure its completion by the end 
of calendar year 2011. 

Border security cannot be achieved through fencing alone; rather, it requires the 
appropriate combination of tactical infrastructure, personnel, and technology. Never- 
theless, immediate and continuous access to the border is a critical component to 
achieving control of the border. Tactical infrastructure provides access to the border, 
as well as additional time to respond to an illegal entry by deterring or slowing the 
criminal element’s ability to easily cross the border and escape. 

The Secure Border Initiative has deployed an additional 24.6 miles of fencing in 
the San Diego Sector (SDC) since fiscal year 2007. Most of these projects were com- 
pleted at the end of calendar year 2008. 

Apprehension Data: 

• fiscal year 2006 Apprehensions 142,108 

• fiscal year 2007 Apprehensions 152,460 

• fiscal year 2008 Apprehensions 162,347 

• fiscal year 2009 Apprehensions 118,705 

• Apprehensions for SDC were down 27 percent when compared to fiscal year 
2009 — fiscal year 2008 respectively 

Border Security: 

• Effective Operational Control 

• SDC currently has 50 percent of the Area of Responsibility under Oper- 
ational Control (30 Miles), 10 of which have been achieved in the past three 
years 

• Secure and Safe Border 

• Reduced volume of activity 

• Reduction in drive throughs 

• Displacement of activity to the coastline 

• Quality of life has increased as evident by the vitality of the San Ysidro and 

Otay Mesa communities / businesses 

Questions From Chairwoman Loretta Sanchez for Timothy E. Peters 

Question 1. In your testimony you referred to Project 28 as a “prototype.” This 
Committee went to great lengths trying to determine exactly what the Border Patrol 
was receiving with Project 28: a “prototype,“a “test bed,” or an “operational tool.” 
Every term means something different and raises certain expectations. Can you 
state for the record what the Border Patrol will be receiving in Tucson 1? 

Answer. Project 28 (P28) was a prototype, requested by the department in the Re- 
quest for Proposal to create a segment of the offeror’s concept of operations to “dem- 
onstrate the feasibility of the proposed overall solution” (Section M, Factor 7, p. 100 
of the SBInet REP). 

Tucson 1 (TUSl) is the first deployment of an operational segment using the 
Block 1 SBInet configuration. It will cover approximately 23 miles of border and 
consist of nine sensor towers, eight communications towers (four new and four up- 
graded existing towers), a new common operating picture (COP) software package, 
a command and control facility, and associated warranties. 

Question 2. According to the Government Accountability Office, Project 28 tech- 
nology currently in place is of limited use to Border Patrol agents because they are 
forced to work around shortcomings with the wireless network, camera controls, and 
radar. What would you tell agents in the field who are waiting for Tucson- 1 to be 
deployed with the expectation that it will offer them more operational utility than 
its predecessor? 

Answer. As Chief of the Border Patrol David Aguilar testified to Congress on Sep- 
tember 17, 2009, P28 is operational and provides effective support to our operations. 

As part of the Project 28 prototype, Boeing provided 50 Mobile Display Terminals 
(MDTs) in vehicles to demonstrate the feasibility of providing Common Operational 
Picture (COP) like capability to vehicles in the field. This capability, which utilizes 
wireless network technology, requires the vehicle to be within range of a P28 tower 
with unrestricted line of sight. The rough terrain in the P28 area created problems 
for this type of communication design and it did not provide reliable connectivity 
for the agents. As a result, the MDT was not included in the Block 1 design. In 
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order to understand the feasibility of the use of MDTs, a CBP chaired communica- 
tions working group was created to study the future communications architecture 
options. Boeing has subsequently developed MDT software which leverages commer- 
cial infrastructure and is ready to proceed once the communications working group 
determines which wireless network architecture it wants to adopt. This capability 
will be available for use in deployments beyond Block 1. 

One of the early trades done on the Project 28 prototype was to determine the 
type of communication system used to transmit data between the towers and head- 
quarters. The trade study recommended the use of satellite communications which 
avoided the lengthy process of getting frequency allocations needed for the micro- 
wave line of sight concept as well as cost and schedule for erecting repeater towers. 
The use of satellite communications included an inherent latency in the response 
time between command input from the user and response of the sensor in the field. 
This was particularly noticeable in the camera control. The system being deployed 
utilizes microwave line of sight and, where possible, fiber optic communication links. 
The use of microwave line of sight technology significantly reduces the response 
time of the sensor to the Border Patrol agent’s input, and therefore, significantly 
improves the camera control performance. 

The radar integration on Project 28 the default command set provided by the 
radar manufacturer for integration into the COP. During integration testing it be- 
came apparent that additional command settings for “tuning“the radar would be 
needed to address different weather conditions. Block 1 has integrated the full radar 
command set to the COP, and currently, has provided four “user selectable” weather 
settings for the operator. 

The Boeing Team has been in active communication and collaboration with the 
Border Patrol since 2007 to provide a system that meets their needs. The Block 1 
configuration is the result of this input from the user in both formal and informal 
communications as well as a detailed, formal requirements definition process. The 
system, which will go through Systems Acceptance Test, will meet or exceed the re- 
quirements established for it in the contract and will have the look and feel deter- 
mined by the Border Agents involved in its development. 

Question 3. One factor that likely contributed to the flaws with Project 28 was 
insufficient component testing prior to deplo 3 dng the system into the field. The Com- 
mittee understands that the Boeing testing facility in New Mexico was built to re- 
solve many of these testing issues. In addition to the testing facility, what is Boeing 
doing differently this time to ensure that problems with Tucson- 1 are identified and 
rectified in a timely manner? 

Answer. The processes used for P28 and for the SBInet Block 1 system are signifi- 
cantly different. The P28 concept was developed by the Boeing Team during the pro- 
posal preparation period and involved only limited interaction with the customer as 
set out in the RFP. The RFP required bidders to propose a task order to build “one 
or more modules” (Section L-12, Subpart A.5, p. 88 of the SBInet RFP) of their pro- 
posed concept of operations that could be constructed in eight months time for a 
fixed price of $20 million. To meet this objective the Boeing Team used a “Proto- 
type” approach to develop, integrate, and test the P28 system. The competition also 
provided that the government could award this task order to the winning bidder, 
“without negotiations or discussions,” which they exercised. Subsequent to the 
award, discussions with the Border Patrol were restricted by policy that was in 
place at the time. 

Development of the Block 1 system including the TUSl deployment is being run 
as a standard development contract under the FAR. This includes a formal require- 
ments definition process, trade studies, extensive testing of hardware and software 
at all levels, milestones reviews, etc. The Boeing Team has established a number 
of facilities to test system components, subsystems, and systems in a laboratory en- 
vironment and in an environment representative of its deployment. Boeing built a 
Mission Analysis and Assessment Lab and a Rapid Application Development! Joint 
Application Development (RAD/JAD) Lab, both in Arlington, Virginia. These labs 
enabled us to incorporate Border Patrol Agent inputs in both the geographic 
laydown of the system and as features in the design of the Common Operational 
Picture (COP). In addition we set up a System Integration Lab in Huntsville, Ala- 
bama, and a full system test facility in Playas, New Mexico to ensure component 
and systems tests were conducted in a controlled and geographically representative 
environment. While the situation and schedule of P28 did not accommodate compo- 
nent testing, the program now has the time and the facilities to thoroughly test the 
system at all levels. Likewise, the interaction with the users, which was severely 
limited in P28, is robust and healthy in the Block 1 development. All of this ensures 
that problems are identified early and addressed in a timely manner. 
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Questions From Chairwoman Loretta Sanchez for Richard Stana 

Question la. In the past, GAO has discussed a number of reasons SBInet was at 
risk of failing to meet user needs and operational requirements or performing as in- 
tended. These reasons included ambiguous schedules, lack of clear definitions and 
baselines, ineffective testing, and poor management. Many of these same problems 
also affected earlier technology programs such as the Integrated Surveillance Intel- 
ligence System and the American Shield Initiative. 

What parallels, if any, do you see between SBInet and the Department’s previous 
failed border security technology programs? 

Answer. There are some parallels between SBInet and previous border security 
technology programs. In February 2006, we reported that the Integrated Surveil- 
lance Intelligence System (ISIS) — a system composed of sensors, databases, and 
cameras — was subsumed into the American Shield Initiative (ASI).^ The goals of 
ASI were to address ISIS capability limitations and support the Department of 
Homeland Security’s antiterrorism mission. We reviewed the ASI program and 
found, among other things, that the program had not established the people and 
process capabilities required for effective program management. While the program 
had defined and begun implementing a plan to manage program risks, it had not 
yet defined key acquisition management processes, such as effective project plan- 
ning, and contract tracking and oversight. As a result, the program risked repeating 
the inadequate contract management oversight that led to a number of problems in 
deploying, and operating and maintaining the ISIS technology. At that time, DHS 
had decided to reevaluate ASI within DHS’s broader border interior enforcement 
strategy, the Secure Border Initiative (SBI). In September 2008, we reported that 
DHS needed to address significant risks in delivering SBInet, including program 
planning issues.^ For example, we reported that ineffectively defined and managed 
SBInet requirements and ineffective management of testing activities increased the 
risk of SBInet not meeting mission needs and performing as intended, as well as 
the chances of expensive and time-consuming system rework. Furthermore, in June 
2009, the DHS Inspector General reported that the U.S. Customs and Border Pro- 
tection (CBP) had not established adequate controls and effective oversight of con- 
tract workers responsible for providing SBI program support services.^ Furthermore, 
the DHS IG reported that CBP had not provided an adequate number of contracting 
officer’s technical representatives to oversee support services contractor’s perform- 
ance. As a result, contractors were performing functions that should be performed 
by government workers. 

Question lb. Given all your findings, do you believe that the DHS-Boeing partner- 
ship will produce an effective technological solution to secure the border within the 
next year? 

Answer. At this point, it is hard to tell whether DHS and Boeing will produce an 
operational SBInet technological solution, with an initial deployment, to secure the 
border within the next year. In February 2009, preliminary results of testing re- 
vealed problems that would limit the usefulness of the system for Border Patrol 
agents, including the instability of the camera under adverse weather conditions, 
mechanical problems with the radar at the tower and issues with the sensitivity of 
the radar. The SBI program office oversaw Boeing’s efforts to rework and retest 
these issues, but as of May 2009, the SBI program office reported that they were 
still working to address some issues, such as difficulties aligning the radar. Initial 
user assessments conducted by Border Patrol officers comparing the performance ca- 
pabilities of existing technology and new technology testing also showed potential 
issues with cameras and radar as compared with existing technology. Testing of the 
system has continued as DHS and Boeing move toward final acceptance, at which 
point the government takes ownership of the system. Following final acceptance, 
scheduled for January 2010 for Tuscon-91 and June 2010 for Ajo-1, the Border Pa- 
trol will conduct operational testing to determine how the system works while in 
use. Until this operational testing gets underway and its results become known, it 
will be difficult to know whether or not the SBInet solution will meet Border Pa- 
trol’s needs. 

Question 2a. We understand that Boeing and the SBInet program office have 
begun to incorporate the independent validations of the Army Test and Evaluation 
Team into their testing and product assessments. 


^GAO, Border Security: Key Unresolved Issues Justify Reevaluation of Border Surveillance 
Technology Program, GAO-06-295 (Washington, D.C.: Fed. 22, 2006). 

2 GAO, Secure Border Initiative: DHS Needs to Address Significant Risks in Delivering Key 
Technology Investment, GAO-08— 1086 (Washington, D.C.: Sept. 22, 2008). 

3 DHS— OIG, Better Oversight Needed of Support Services Contractors in Secure Border Initia- 
tive Programs, OIG— 09-80 (Washington, D.C.: Jun. 17, 2009). 
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How valuable are these independent validations for the SBInet program? 

Question 2b. Given the concerns you have raised about SBInet over the years, do 
you believe there should be a larger role for these independent assessments? 

Answer. While GAO has not conducted a review of the value of the Army Test 
and Evaluation Team’s independent validations for the SBInet program, inde- 
pendent validations are generally very useful, as recognized by DHS itself in its ac- 
quisition guidebook. Such validations should provide objective and unbiased conclu- 
sions regarding the system’s operational effectiveness and suitability from a source 
other than the program office, user representative, or vendor who might have an 
interest in presenting a more positive picture of the system’s capabilities. 

Question 3. In your recent report on SBI (GAO-09-896), you point out that GBP 
has procured 40 Mobile Surveillance System (MSS) units to fill the gaps or augment 
existing border security technology, until a more comprehensive system can be de- 
ployed under SBInet. It is the Committee’s understanding that while these MSS 
units aren’t without their own limitations, they have radar and camera capabilities 
that meet or exceed those offered by Project 28 or Tucson-I. Given the amount of 
time and money that has been spent trying to deploy an operational SBInet system, 
does it make sense to look at MSS units or other technologies that might be of use 
to the Border Patrol? 

Answer. Until SBInet capabilities are deployed across the southwest border. Bor- 
der Patrol agents are using existing capabilities, supplemented by more recently 
procured MSS units, but these do have limitations and are not a substitute for 
newer technology. As we reported in September 2009, Border Patrol officials said 
that the MSS units represent increased operational capabilities for the Border Pa- 
trol. In addition, in a user assessment. Border Patrol agents noted that the features 
of the camera to be deployed in Tucson-1 were insufficient in comparison to features 
of the Project 28 and MSS camera. However, MSS units are not connected to a Com- 
mon Operating Picture and, thus, require an officer to operate each one. In addition, 
SBI program officials and Border Patrol noted that the units were not designed to 
be used 24/7 and that at any given time, a unit may not be operational because of 
the need for repairs. For example, as of April 2009, 15 of the 23 units at Border 
Patrol’s Tucson sector were operational. These MSS limitations underscore the im- 
portance of DHS’s SBInet testing and evaluation activities in 2010. If SBInet is 
deemed not ready for deployment or if the technology does not meet Border Patrol 
needs, other options may need to be considered to assist in controlling the nation’s 
borders. 
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